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S. C. Form No, 7 


(Hatps, Amg 


UrrHurii at 


20WVB B 84TRSY 

WASHN DC 452P NOV 20 1935 

U S MINT 

DENVER COLO 

IN anticipation of the completion of the ADDITION 
IT WILL OBVIOUSLY BE NECESSARY TO PURCHASE CERTAIN 




2‘^ nl% 

u- a. AT AENm 


TO THE MINT AT DENVER 
ADDITIONAL EQUIPMENT 


STOP WILL YOU PLEASE ADVISE THE BUREAU BY AIR MAIL AS SOON AS POSSIBLE 
THE NECESSARY EQUIPMENT TO BE PURCHASED AND THE EXTRAORDINARY COST 
INCIDENT TO THE ARRANGEMENT OF THE MINT LAYOUT STOP THIS INFORMATION 
IS NEEDED IN ORDER TO SUBMIT AN ESTIMATE TO CONGRESS AND IT WILL BE 

NECESSARY TO SUBMIT WITH EACH ITEM A JUSTIFICATION FOR THE PROPOSED 
EXPENDITURE 


NELLIE TAYLOE ROSS, DIRECTOR OF THE MINT 



425P 




RADIOGRAM 


Washington, D. C. 
November 13, 1935 


Construction Engineer Owens 
Denver, Colorado 


Expedite report due November 1st showing progress work 


Denver Mint. 

Thos. H. Farrington 

Asst. Supt. of Construction Management. 

Received 
Nov. 15, 1935 
1:05 P.M. 


rad I OGRAM 


Washington, D. C. 
November 7, 1935 
4:43 P.M. 


Construction Engineer 
Denver Mint 

Your wire 5th. Denver Colorado Mint authority wired 
October 2Sth covered all footinos necessary tobe lowered to secure 

SATISFACTORY BEARINGS. 


Received 
Nov. 7, 1935 
4:15 P.M. 


T. C. Brooks 


rad I OGRAM 


Washington, 0. C. 
November 5, 1935. 

Construction Engineer 
% United States Mint 
Denver, Colorado 

Your letter of the 26th last paragraph. Submit contractors 
PROPOSAL LENGTHEN COLUMN E-5 24" MEANS SHOP SPLICED. 


T. G. Brooks. 


Received 

November 3, 1935 
4:05 P.M. 



r« Ow«B 

Coutnietioo IhgiaBBVf in 
*»*»»«• of Opur«ttoa 
CoXon»do« 


Siri 


I» oowmoUon with thw nnw la«UliaU<» X hurmbf 

that tlM pwMlB fnr notor gwnwmtor b*U ht w» three 

pole elngle thMw e.ltchee in luldltion to the three pole 
o^reuit hrectkem* 

Respeetfollgrf 


•Mtt A« 8kinaer« l^iperiatettieot* 



OFFICE OF SUPERINTENDENT 

UNITED STATES MINT 


TREASURY DEPARTMENT 

UNITED STATES MINT SERVICE 

Denver, Colo. 

November 5, 1935* 


Mr. Mark A. Skinner, 

Superintendent, 

United States Mint, 

Denver, Colo. 

Dear Siri- 

The layout of new switchboard for the new extension 
has been received here from the contractor, it shows the layout 
of the back of board, showing bus bars and circuit breaker, this 
shows an arrangement for three wire 110 to 220 volts D.C. Ovir 
present D. C. circuit is 220 to 440 volts D. C., we have no 110 
volt equipment at this institution, all our power is 230 volts 
D. C. 

All switches and circuit breakers shown on the new 
switch board in new extension on the D. C. panels, also watt hour 
meters must be two wire 230 volts D.C. including power feeder to 
switch board in place. 

I would recommend that the panels for motor generator 
sets have three pole single throw switches in addition to the 
three pole circuit breakers. 

Respectfully, 


M. H. ■HHITE, 

Superintendent of Machinery 



Washington, D. C. 3:57 P.M. Oct. £5, 1935 


Construction Engineer OTvens 
C/o 0. S. Mint, 

Denver, Colorado. 

lou authorised have contractor proceed lower footings as necessaiy to reach suitable 
naterial at cost plus 10 and 10, total not to exceed estimate flOOO.OO as 
his contract. Footings to remain as designated and increased heighth effected ty 
peaestel having dimensions one foot greater each may than steel fillet support. 


Received: 8:30 A.M. 

J.K.L. 


W. E. Reynolds. 


RADIOGRAM 


VMshington, D. C. 
September 26, 1935 
3:00 P.M. 


United States Mint 
Denver, Colorado 

Congratulations on initiation of actual construction. Regret 

MY INABILITY TO CELEBRATE OCCASION WITH YOU. UNDERSTAND OF COURSE YOU 
CANNOT EXPAND MECHANICAL FACILITIES UNTIL NEW CONSTRUCTION FINISHED. 

Am delegating Mr*'€hap»m*l to confer with you about mechanical needs 


AND RELATED 



Ross 


{Received 

September 26, 1935 
2:55 P.M. 


omM 

STANDARD FORM NO. 14A 
Approved by the President 
March 10.1926 

TELEGRAM 

OFFICIAL BUSINESS—GOVERNMENT RATES 

SuperlBt«id«ttt» US Mintf Tlmrert Oolo* 


Treasury department 

WASHINGTON 

Oetoter 2» X9S5« 

Charge Treasury Department, Appropriation for 

Govttnannt FUeilltiM 

(The appropriation from which payable must be stated on above line) 
0. fL oomiritCNT raLorrixo omci: 2—14117 



Rstal Saptsater 86th ralativs to alloy pr o p ar ty aavaml ottoapto hora baan mda by 
this Itaraan to obtala laToraBtloM tram Proenrmtmt DiTiaioB on thia aattar SSGP 
Suoh iaforaatioa la proalaad for this aftaraooa and X alll aira you farther* 


liollia Thyloa Roaa, 
X^Lraator» 







wmn, •010,, •,•, Milt 


50, lf55 rt-i 

fuf^ c«»p%ay, 

tiMilim, Olllt, 


Uat **tlS2*2i..*r2i** ‘•f*^ »•«» •o««»M« Bmv,, 


*, M. •cuim. 




**• 

JL 


RECFJ'vTi 
OCT 4 1035 

(/. ir/iVr 


S, C. Form. No. 7 

^i0ttal Corps, InttrJi ^tatrs Armg 

Sftf iwb at 

- __ c3—0501 TJ. S. UOV UUfMKKT PRlNTDfO Off 101: tVSfl 

10 WVB B 39TRSY ^ 19 

WASHN DC 3P OCT ^ 

U S MINT 

DENVER 

RETEL SEPT TWENTY SIXTH RELATIVE TO ALLEY PROPERTY SEVERAL ATTEMPTS 
HAVE BEEN MADE BY THIS BUREAU TO OBTAIN INFORMATION FROM 
PROCUREMENT DIVN ON THIS MATTER STOP SUCH INFORMATION IS PROMISED 
FOR THIS AFTERNOON AND I WILL WIRE YOU FURTHER 


ORE ILLY 







RADIOGRAM 

Washington^ D. C. 
October 2, 1935 
3 P.M. 

United States Mint 
Denver, Colorado 

Retel September 26th relative to alley property. Several attempts 

HAVE BEEN MADE BY THIS BUREAU TO OBTAIN INFORMATION FROM PROCUREMENT 

Division on this matter. Such information is promised for this afternoon 

AND I WILL WIRE YOU FURTHER. 


0*Rcilly 

Received 
OCT. 2, 1935 
2:15 P.M. 




STANDARD FORM No. t4A 
Approved by the President 
March 10,1926 

TELEGRAM 

OFFICIAL, BUSINESS—GOVERNMENT RATES 


aipttrimtMtet. OS mat* SMrar^ .;olo. 


Treasury Department 


WASHINGTON __ 

CMptoabar S8, I9SSS* 

Charge Treasury Department, Appropriation for 

QOf aim e ut 


(The api>ropriation from which payable must be stat^ on at^ve line) 
0 . a MTuuuuwT rurriNa emci: xmi 2^14117 


Caagrstalatloas la loltiatlaa of motxul ocmotruetioa STor R*|!T#t w laoWllty to 
•al«brat« ooomIob vith you kfM> UodmtMia of oouroo ttmt you osa aat oxprad 
MnSoalaol fo o i li tl— uatli ooo ouaotruotlon flaxoluMi STOP jm dologatlao 
Mr* SkoCfla to ooafMr vltti you oboot aoahuieaX noodlo and roXatod nattore* 


HalXlo tBsirloo RcMo* 
mrOttMTa 


ECU IV ED 

SEP 30 1935 







S. C. Form No. 7 


^t0nal Olorpa, ^tat^a Army 


Emiurh at 


19 WVB B ^TRSY 

WASHN DC 3P SEPT 26 

U S MINT 

DENVER COLO 


__y, g, OPT—MITT r«n»Tm«i omri ifw 

O'’** 

n _ o i- “19 ' 

ScP 2S 1935 

U. 8. MthT AT §£^l/£8 


CONGRATULATIONS ON INITIATIONS OF ACTUAL CONSTRUCTION STOP REGRET 
MY INABILITY TO CELEBRATE OCCASION l*ITH YOU STOP UNDERSTAND OF COURSE 
YOU CAN NOT EXPAND MECHANICAL FACILITIES UNTIL NEW CONSTRUCTION 
FINISHED STOP AM delegating MR CHAFFIN TOCBONFER WITH YOU ABOUT 
MECHANICAL NEEDS AND RELATED MATTERS 


NELLIE TAYLOE ROSS 

DIRQ3TOR OF UNITEDSTATES MINTS 

headquarters, WASHINGTONDISTOFCOLUMBIA 














radiogram 

Washington, D. C. 
October 2, 1935 

.1 c .. 3 P.M. 

United States Mint 

Denver, Colorado 

R^tel September 26th relative to alley property. Several attempts 

HAVE BEEN MADE BY THIS BUREAU TO OBTAIN INFORMATION FROM PROCUREMENT 

Division on this matter. Such information is promised for this afternoon 

AND I WILL WIRE YOU FURTHER. 


O'Reilly 


Received 
Oct. 2, 1935 
2:15 P.M. 


Director of the Mint 
Washington, D. C. 


radiogram 


Denver, Colorado 
September 26, 1935 


During the recent visit here of Mr* Reynolds we discussed with 

HIM THE MATTER OF VACATING CERTAIN ALLEYS ADJOINING MiNT PROPERTY. 

We should be advised regarding the position of the Procurement Division 
ON THIS Matter at the earliest possible date as the city is now engaged 
IN by-passing the sewer around the new building si TE and THIS OTHER 

WORK SHOULD BE COMPLETED AT THE SAME TIME IF IT IS DESIRED TO GO THROUGH 
WITH THE PLAN AS OUTLINED TO Mr* REYNOLDS. The CITY AND TRAMWAY COMPANY 
HAVE INDICATED THEIR WILLINGNESS TO CO-OPERATE WITH SAID ARRANGEMENT. 

We have been awaiting arrival of construction engineer and his delayed 

ARRIVAL makes IT NECESSARY THAT THE WISHES OF THE DEPARTMENT BE COM¬ 
MUNICATED TO US AT THE EARLIEST POSSIBLE -MOMENT. 

Skinner, Superintendent 


CONFIRMING 


RADIOGRAM 


Denver, Colorado 
September 26, 1935 


Director of the Mint 
Washington, D. C. 

Contractor began excavating for Mint extension *t eight 
o'clock this monring. 


Skinner, Superintendent 


CONFIRMING 


OQLO]ua>. mxbt. 


SfptenWv XMB 


f• i* ESjiftdMp OqibHvhmUoa OaapMf* 
TOO hamrmum Hr—t^ 

StBfwr, Oolftni*. 


OmiUjmri 

Tta aor* iBfenwd that Oonatrusdlon InclnMr /mms S* 
Oa«it hM dttoiXaA to wxpvfim tb« «DXk unAnr jeov 
ooatvMt Utr ooattruoUcn of tho Ittat In HmxfWf OeX»voi»« 

Hr* OooM «ill aot orrloo uattX lot tio o tbm «Mk of 
SopWaWr X)lh. Booovor, Coaotraofeioa Xtiffinoor Oq^ T. 

Konto at tho QaoloB Hoooot OoBfor* 0olon4o, hoo Imb iiroot- 
oA to ooatoot foa onA rooAoT «j oooifitaaoo roqiiljroA «iUl 
tho arrivol of Mr* Ooono* 

% dlfootiott of tho fl^^roioli^ tadnoor. 


BoqMMtfhllXt 


aaporiAtottOaBt of 


OonotmetloB Mopogo ow t t* 


OC to Hat. Iher. 
Slat. H 
Projeot Her 
Slat. #6 
Oiiatodlon. 



LHtSr 


S. 0« Form No* 7 

i>i0tutl Cnrpa, IlniteJi #tat^a Armg 

ilmwrb at 

— =-— --—--- - - -- cli—^liOl o, a, oor m nnm nnmtn orrttm: i*m 

31 WVB B 6 ITRSY 19 

WASHN DC 415P sept 1? 

SUPT U S MINT 

DENVER COLO*. 

PLEASE REFER TO LETTER OF SEPTEMBER SIXTH RELATIVE INSTALLATION OF 
FENCE FOR PROTECTION OF WHICH SKETCH ILLUSTRATION THE RECOMMENDATION 
WAS TO BE forwarded TO US STOP ALSO YOU WERE 
TO ADVISE US ABOUT THE INSTALLATION OF PROTECTION OAS AFTER 
YOU HAD TIME TO STUDY THE MATTER STOP THE BUREAU 
IS ANXIOUS TO HEAR FROM YOU ON BOTH SUBJECTS STOP 
PLEASE ADVISE 

OREILLY 

521 P 

TELEPHONED g33AM~WA. 








ont/<iii 


O /« -• ,, ^ 


STANDARD FORM NO. 14a 
Approved by the President 
March 10.1926 


TELEGRAM 

OFFICIAL BUSINESS—GOVERNMENT RATES 


aBp«riat«K4«Dt, DS Itint. D«ar»r» CSoio* 


Treasury Department 



Charge Treasury Department, Appropriation for 

oniiiiiwint AMdIltiMi 


(The appropriation from which payable must be stated on above line) 
u a. ooTBBNiiEirr nuxTiKo omot: ims 2—14117 


Vlmm vtmr to Uttmr of sof f ^or olsctli xoloUvs laotaTUtioa of «mboo fcr 
protooUoa of vhloii ikotoh iUttotnitias tho roocMMOotloii wmm to bo forMrdod 
to «a Slop Also joo wo to advloo iio about tha la ota l lo t loa of protootioa 
^•9 oftor you hod tluo to study tho uottos 9fCP *Oio ftiroM Is saaIqos to 
iMsr fros you oa botti subjoots SfTQP Flssss udviss* 


o«iisiUy, Aotimc 



ivrn 


SEP 20 1935 


(/. 


rl 




a. HiHf iT SE/aVEft 














yy*7ii 


STANDARD FORM NO. 14A 
Appnovto ay thi Phuident 
MARCH 10,1920 


Treasury department 


WASHINOTON 


I7» 19»* 


TELEGRAM 

OFFICIAL BUSINESS—GOVERNMENT RATES 


Charge Treasury Department, Appropriation for 

qmui i—nt FiMlXitlos 

iTh9 ■pproprlitlon from which payable muat ii wtatid on mbwe liai) 


anynlatsadMt. 08 Mint* Dmiw, Mo« 


Mr. J. 0. Om&m nm oonpUtlMe mxjmewlwAtm of frmmmaxv ▼wit Inotillatloii wUl ba 
to C«BV«r iMWiag bar* la a fa« daja* 


o«aaiilj» A«tij« 



SEP 20 W35 

u. 8. 6tNi/£8 







S. O. Form No« 7 

^i0ttal Olnrpa, Initfi #tatM Armg 

ikirtnrh at 

_ c 3 ■ 0 501 p, 8, aormnniwm runmno nmcK: i m ^ 

lg\WVB WA 22 TRSY 19 

WASHINGTON DC 1102A SEP I 7 I 935 

SUPT US MINT 

DENVER COLa 

MR J D OWENS NOW COMPLETING SUPERVISION OF TREASURY VAULT 
INSTALUTION WILL BE ASSIGNED TO DENVER LEAVING HERE IN A\ 

FEW DAYS 

ORE ILLY 

II 6 P 

TELEPHONED I 33 PM—WA« 


ig 






SKIMTEE U 3 UIMT DElfVSR 


(j^ ^::^^O^AHFHAHCISCO CALIF 


ESTNOIBS LSOT HLE3 TEUSSDAY ITIGIK! ^E SAMDIEGO ADDEKSS UMOfOWlI 


HAGOIRTY 


OFFICIAL BtTsnnss 

TJAVT HADIO 
PHONED 10 S 25 ®® 


SEPT 16 
1935 


CONFIRMATION 


6«ptMib«r 18f X9U« 

DiraoWr of Lh* Niat 

D, 0. 

Uy 4Mr Madcia Dlr*otori 

Rf-plytof t.o /our rtdlogroji of the 17th tneUnt 1 beg to 
e<\vlee that bluepz*inte referreci to were atalXecl you Houcley 
•JiOiid foe received not later than Thuredi-y* 

The o&ly x'(3COlXeati(Hi 1 have of ciscuaaiug the queation 
of ineUUatlon of gee eas to euggoat that gae Jete night be 
inaUUed in the rotr&noe corridor and in the ceohler'f office. 

I te wholly unlaalUar with thle olaae of luaUUatioa, but 
ttzulerewnd that a grciat aan^ bnnJce and other financial inetltu- 
tlona are equipped with this eethod of proto stion* A$ X urider— 
etand it, toe equlpaent ie eo inataiiod that the gae cec be pro- 
Jeeted into th« apace deaired by alnply puahlng a button or soae 
light device* la to the advieab.lity of it, thia inferecitloa 
can only be obtained froa eoaeone tnerouglily faailier with thle 
fora of protection and X iaagine theae people nave tlie very beet 
expe.ta in thia buaioeaa located in Waahirigton* 

Thin au,r;gAatloQ of oourae baa no relation what»»ver to 
the gae gune which e aheuld have at varioua atrategic pointa and 
alao grenadea to be thrown* It la wy uaderatanding that thia po- 
teotiOB baa been provided for* 


Diraotor of the Hint 




Without the edvlce of »n expert treined in the inetelle- 
tion of the firet nentiocie(! protection I eouid not be conpetent 
to wulco angr recoetsendtitiono ihetewr, but feel It ie eorthy of 
ea inTeatigetlott* 

RespectiuUjr* 

Hferi: i. Skinner, Superintend ent 


V 




8«pt«ali«r iSf I985« 


Hr* t» 1 K«jmold8 
ProourtMMmt Idvlaloo 
Vushlufftoa D C 

0««r Mr. Reynold** 

Puraib4*t to our caovcrocktlon rmh %lr» to the City 
ttbudonlng the tU^gr nfrolloX to the aiat drlvooiijr for a 
dlotaaee of 160 foot oaob from Colaoaro Stroot and 60 ft. 
south froa the eoutb i4do of the drlooouy end hy-^asin« 
the sower on the south side of the Trcnwey** plant to 

Street end book down Delaware Street to the naln 
line. 1 wish to say that X hare taken this nutter up with 
the Meyor and the City Engineer** office, also with the 
Tranway C.'>npaagr« I believe I can get the city to do this 
work at no expense to the Goveraaont. It will, however, 
be necessary for tho Ooverasent to doed to the Tranway 
Coapai^ the a z ISO ft, oxteadlng froa Delaware Street 
to the west aide of the property acquired for.the nlnt exten« 
alon, to coapenaat* thon for the 18 ft. wtdeh they will 
he romulred to deed to the city for alley .^urpoaes on the 
eowth end of their property. Tho net ^nln to the Govenw 
nsat will be a strip 8 ft vide x 60 ft long, 
te widen the turnaround by 8 ft and will also cauao the 
vacating of all public tborogghfoi^s adjacent to tho Mint 
property on tho south and the oxtonslon on the vest, sll 
of which chaoges uro, in ay Jxidgnont, very valuable to our 
present situation. 

In aerly reply will be of greet aealstanoe In con» 
sunnatlng this transaotlon. 


Respectf'illy, 


£ncs«> 


Mirk A. Skinner, Superintendent. 



> 


RADIOGRAM 


Denver, Colorado 
January 19 , 1935 


Director of the Mint 
Washington, D. C. 

Changes proposed your message this date entirely satisfactory 

IF WE CAN HAVE THE SEVEN ADDITIONAL FEET URGED IN NEW CONSTRUCTION AS PER OUR 
PLAN AND IF ADDITIONAL FUNDS CANNOT BE PROCURED AS THIS TIME, 


Skinner, Superintendent 


CONFIRMING 


RADlOGRAM 


Washington, D. C. 
January 19, 1935 
10:30 A. M. 


•V 


% 


Superintenoent 
United States Mint 
Denver, Colorado 

Mr* Clark of Procurement Division has submitted to me the following 

CHANGES IN PLANS BY WHICH SAVING COULD BE MADE SUFFICIENT TO HAVE THE 
SEVEN FEET YOU URGE TO NEW CONSTRUCT I ONI 

Elimination of fourth floor in vau.t now used for silver which can 

BE INSTALLED SOME FUTURE TIME. ELIMINATION ALSO OF TURN AROUND SPACE 
IN DRIVEWAY AND ELIMINATION OF THE CLOSING OF WINDOWS WITH MASONRY ON 
SOUTH SIDE OF FIRST FLOOR. INCREASING PRESENT SILVER VAULT TO THREE 
STORIES INSTEAD OF FOUR WOULD ADD 17,000 CUBIC FEET TO PRESENT CAPACITY 
OR ABOUT 65^. 

If you favor this change, wire without delay. Construction is 

BEING held up PENDING DECISION ON THIS POINT. 

Ross 


Received 

January 19, 1935 
10:30 A.M. 


TREASURY DEPARTMENT 



WASHINGTON 


OFFICE OF 

DIRECTOR OF THE MINT 

IN RKFLYINO QUOTE INITIALS 


Sup 02 *intendent, 
United States Hint, 
Denver, Colorado. 


Dear Sir: 


tlaroh 14, 1935. 



Receipt is acknowledged of your letter of 
March 4th, suggesting further changes in the plan 
for the addition about to be constructed. 

The Procurement Division has advised this 
Bureau that to make the changes you suggest would re¬ 
quire a much heavier steel frame and increase the 
cost of the building approximately }6,000. 

Hio plana have been approved and it is now 
too late to undertake to make the changes which would 
be involved in carrying out your last suggestion in 
regard to making storage room of the attic area in the 
new extension* 


Very truly yo urs, 

Director of the Mint, 


/ 



OFFICE OF SUPERINTENDENT 

UNITED STATES MINT 



TREASURY DEPARTMENT 

UNITED STATES MINT SERVICE 

Denver. Colo. 

February 18, 1935 


Director of the Mint 
V.’ashington, D. C. 

My dear Madam Director: 

I AM RETURNING UNDER SEPARATE COVER ONE SET OF THE REVISED TENTATIVES 
FOR REMODELING AND EXTENDING THIS BUILDING RECEIVED WITH YOUR LETTER OF THE 
13th instant AND HAVE TO STATE THAT THESE PLANS ARE SATISFACTORY AND ARE 
approved, WITH THE EXCEPTION OF THE FOLLOWING; 

The room designated as "Office of Melter and Refiner" on the first 


FLOOR AT WEST END OF BUILDING HAS BEEN CHANGED TO "MaKE-UP RoOM OFFICE". THE 

petition separating said room from the ingot melting room has been moved 
approximately 2i FEET TO THE NORTH. ALSO THE PETITION AT THE EAST END OF SAID 
ROOM AT THE SOUTHEAST CORNER HAS BEEN MOVED IN ORDER TO GIVE ADDITIONAL SPACE 
IN THE INGOT MELTING ROOM AND TO PROVIDE SPACE AT THE NORTHEAST CORNER OF THE 
ingot ROOM FOR TOPPING MACHINES. ETC., AS SUCH ADDITIONAL SPACE WILL BE MUCH 
more valuable to the work carried on in THE INGOT ROOM THAN TO THE CLERKS IN 
THE Make-up Room Office, who will have sufficient space under this arrangement 
I ALSO have to state THAT I CONCUR IN THE SUGGESTION MADE ON Page 2, 
Paragraph 4, of the letter enclosed by you from the Assistant Oirector of Pro¬ 
curement, relative to omitting the shower in the whitening room, since a 

SHOWER HAS BEEN PROVIDED IN THE LOCKER ROOM AT THE EAST END OF THE LARGE VAULT, 
THUS MAKING THE ONE IN THE WHITENING ROOM UNNECESSARY. 

ReSPtCTFULLY, 


Mark A. Skinner, Superintendent. 



OFFICE OF 

director of the mint 

IN REP1.Y1NG QUOTE INTTIALS 


treasury department 

WASHINGTON 


Itetruary IS, 1935. 


Superintendent, 
united States Ulnt, 
Denver, Coloredo. 


Dear Sir: 


Tnis direau Is Inclosing a copy of a 
letter received froia the Froeurenent Division, 
accoxnpanylng two sets of revised tentatlves tor 
renodellng and extending the Mint In Denver. 

UU you please review these drawings 
and make report to this Office as soon as It Is 
possible. 


sets of prints are being forwarded 
to you and one should be retained in yotir Office. 

Very truly yours, 

Of- 

Acting Director of the Mint. 


Inclosures. 

0*a/eh 


RECEIVED 

FEB 16 1935 


CHIEF CLERK 
U. S. MliiT AT OEUVtn 



imm, cowPM mut 


fmhrmxjlZ^ 1955« 


Aa«t« Dlr« 


tra* fallia Tmylm Roas, 

Wraator of tha Mint, 
Traaaury Bulldlag^ 
VaatilA^oQ, D, C. 


Roar Vra* Roast 


Thora ara laeloaad for tow oaoaldaratlao two aata of r#- 
^sad tantatlvaa fcMr raoodaliag aad astModiag ikm alnt la Daovar* 
Thaaa plaaa hava baan draao In aooordanoa with tha layout mi ra- 
eoaaandaUma ^leh aara praparad by Uia Suparlatandaat of tha 
Caorar alat 4md hla aaalataata. A faa aiaor ohaoifas In tha aaslt 
daalfa haaa baan aada ahioh aara naoaaa&ry oa aoeotmt of tha ^y^^ ] 
conditions and alU. ba dlseuasad fully in thia lot tar • 


Am haa baan prcTloualy ex pl a in ed> it haa baan nocaasary to 
tha fo^ floor of tha raclt, tha truok tumls< apaea In tha 
drlvaaay and tha furrad callla«s la none of tha offloaa on tha aa- 
ooad floor in ordar to build tha axtanalon alth a langth of 8T faai. 
In CAM prlcaa daoliaa bafora this oontraot ia aaardad. It la paao* 
Ibla that tha axtra floor In tha vault and tha axteonlou to tha 
^Iva ba eonatruotad ulthlo tha allotaaat, tbarafora, thay wiU 
Includad In tha invitation for bids aa altamataa* 

In nalclng a carafUl atudy of tha plans for tha ranodaXlnc and 
anlarfaaant of tha praaant allvar vj^ult. It has baan found nora 
aoonaaieal to construct tha neat vail of tha vault on a lina with 
^ aaat aide of tha atairnay, ahleh aill laava tha prasaot Uft on 
tha outalda. Thla aahaaa alll nlao naka It poaalbla to aauatruct 
oba^atlcn ?wta wdar tha entlra vault and avoid axpanaa of ralo- 
eatlnc tha lift, aa wall aa tha eauatructlcB of ccnplicatad foenda-* 
tlaua at thia and of tha vault* Thar# alU ba no laaa of uaahia 
*9^®® I® tha vault dua to tha fast that aa tinlaafllwi^ area vould hava 
ta ba kept apau U front of the Uft If loeatad on tha Inalds* Tha 
addltl^ axpanaa of an axtra vault door will ba nuoh Xaas than thn 
S*aa«aasa^**^^ ^ ooopUeatad found tlcns that wotdd 


Tha soil test raeantly nada Indicataa that tha aafa load baNrln^ 
value of tha sand and olay strata cn which thia vault now rests, U 


Dnrrm, coLOfuco mir 


Ira* MalUa TaylM Root --£«> 


oot in oxoooa of tCfOOO pouotfo por at]w>jro foot* Thoroforo^ tho 
livo load on tho difforoot voiilt flooro will hovo to bo oonovluii 
Xooa than tho vol^hta vhloh havo toon roquootod. Tho anudnuB 
loading that tho toil nill aupport hao boon diatributod •• follooii 
7^000 pound! por oquaro foot on firat floor, 6,000 on tbo aooaad, 

5,000 on tho third, and 5,000 on the fourth, loa^inf <^,000 'M>\ndo 
por oquaro foot for tho voight of tho vault itaolf* 

bholving haa boon doalgnod for tho third floor of tho vault 
to oaablo tho nlaeollanooua otoek of dopoaltod sotal to bo olaooi* 
fiod and otorod oonvaniantlj* Tho first and otoond floors aro divi- 
dod Into ooopartnonta, i4ileh hava boon urrangod to otero largo ohip* 
■onto of oatal that will probably raoaln in plaoo for oono tino* 

Tbo partition on tha ooeood floor oajr bo ehangod to suit tho eonvon- 
lonoo of oporating staff, bowover on tho flrot floor tho partitions 
ars Dada of struotural eolusss to Oturry tho axeooslvo load and ean* 
not bo ralooatod* 

lb ordor to o^'Zry tho hoavy loads on tbo first floor of tho 
oxtonalon too oxtra lioas of eoluens aro ahcmi la tha basanont plan* 

Tho \ddltioa of thoaa colunns should not intorforo with tha offieiont 
uso of tho storago aroo, and sill stiffon tho floor as soil as ovoid 
tho uso of vory doop boons to oarry tho vol«ht of tho rolling oashlnos* 

In ordor to avoid offaotting ono of tho siaaoos on tho soot sail 
of tho oxtouaiou, tho eolaor*s va\iXt has boon shortonod. Xf it is 
oonsldarou aooosbary to axtond this vatilt to tho building sail an off- 
sot ean bo nado In tha vuult eonstruotion, so as to avoid an Intorfor- 
onoo sith tb<' sindos frano* A shosor lacicMuro has boon sb««n in ths 
lockor rooo at tha and of tho largo vault and it nay not bo nocossury 
to iaatall tho ono shioh ia shosn In tho shitoaing room* 

Tho dopartoont siahos to oull attontion to tho fact Uiat it soans 
Inadrlaablo to provido spas# for olght rolling aaehinos la eonsldora- 
tlon of tho foot that only six prossos oro Installod In tho alat. It 
is safo to asouno th‘‘t this aunbar of prossoa sill not bo iacroasod to 
toolvo at any futuro tino sine# tha othor dopartaanta in the alat oan- 
not b# oxpaadod to p^-ovldo aotal blanks for tha largor last^lIatiaB 
of ooinlag aoehlaory* It night bo possibls to ado four additional 
prossos at oono lator d.to in oaso tha oonand roquirod it, but in that 
easo aavan hoavy rolls sould oasily supply suffleioat strips to toko 
ears of tho onlorgod oolaing eapooity* 

Tho prosont plan of having only oao sntroaos to tbo rolling roon 
sill Inoroaso tho truoklng around ona of tho largo soolos la tho ooln- 


ranrEK, courajm) iumt 


Vr9m V«XXi« T«xIoc Rmc 




K-X3-»« 



Ittf rooa thati ftouXd b* avoided If a ptutomgttwmjr m 4 door ««r* 

Xoontod at tho ond of tho now wiXvor woult* It lo oiid<«otod 

♦k!J ^ ontranco to the rolliac roo« 

tnot all tJM mlXXloi oochlawo bo roaM>vtKi «ad InotalXod la tho 
autonotJo woigh roow In tho owooad floor and that tho opaoo whloh 
Mo wllXo now ocouvy bo utlXlood for wol^hiOK eoiao oad blank** 

Thio chiAgo In tho location of tho olXHag aaoKiaoa wo^iXd noowaol*. 
tato tho aoighlng of tho blank* on tho avtoitatio ooaXoo. laatoad 
tho fiaiahod oolna aeocrdiag to tho proaoet alat am* 
oodm* p»o plan for wolghlni block* ha* boan adopted by both tho 
Saa yrjmclaeo oad FhlXadoXphia nlnta, tharoforo tho Donvor mint 
r?“^**^* j«8tiriod la adopting thl# a/aton* It la alao raooanandad 
that tho tranafor of aoUl botwoon th# woXtln*’ aad eolala.i depart* 
ooota bo oado ia on IndopoAdont tranafor rooa, whloh can bo ooo- 

ymloatl 7 loeatod la tho aroa mdor the okyXlifit on tho oaat oldo of 
tho ooiaor** vault* 


Tho looation of tho rolling aaohlno la tho roflalag dopartMut 
oubjocto It to tho oorroolvo lUjUan of aeld fuaea, ohlch win oauao 
doUrloraUoa, Tb# layout of th* gold aad ollror odla 
a^ tho othor roflnory oquipaont roqutroa that tho truoklag botcoon 
t^ rofinory vault and tho fumaooo paa* through th* roflj^ »«u- 
yitloa, whloh la tntioalrabi*. Tha presont layout doaa not provld* 
for a aatlafaotc^ location for th* aakoup roon and aoaloa alnao th* 
i®cbor roon loaves nothing aor* than pasoagow*/ urouad tho rw* 

■ Inlng vault* Thooo condition* oan ba avoided by looatiag th* rofln.* 
lag oqulpoeat alon^ th© o^**t sldo of th* roow and InataUUaa th© 
^boratory an tho woat old* with space for trucklag to tho ooltina 
do^taont. With thla .^rangoi^t tho wakoup rooa, offlo., andUekor 
rooa rould bo located in th* sain building. 

Th* spm oosignod to th* oeaXo repair dapartsMnt ia antlroly In* 

county ba rolooatod la th^ 

^ tJwit lh€r 0pait9# b# hy aovIjiv ♦g.u ^ ^ 

^ aaat aid* rodnelng tb* apooo aaolgaod to tho SuporiStendont of 
^h^ory, whlon Is at proaoat a wtioh larger offloo than will bw ro- 

^ f ^ ^ Inclwood Untatlvoo kayo boon apsorovod and »nw 

dooirod ohaagoa iadlcatod on tho drawlags. It la rartMstad 

aoi of th* print* b* roturnod to tho dopartiaont for um im ♦h.' 
tlon of tho working drawiaga* for ua* la th* propara- 


Tory truly youro^ 


daalatoat D0%oUtr of Proewroaont. 


PWffW 


Super INTENOENT 
United i>TATEs Mint 
*^e:nver, Colorado 


radiogram 


Washington, D. C. 

S PTEKIBER 17, 1935 
4:15 P.M. 


Please sEreR to letter or September 6, 193S, relative to install¬ 
ation or rENCE roR protection or which sketch illustrating the reooip- 
hendation was to be roRWAROEO TO OS. Also too were to advise us about 
installation or protection gas apter you had tine to study the natter. 

The Bureau is anxious to hear pron you on both subjects. Please advise. 

O’Reilly 

Received 

September 18, 1935 
8:45 A.M. 

CH' * 

U. S. yi^M/ - • •' 


REGdlV^ID 
SEP \i 1^35 


H* O. ironn JWo, T 


Signal (HavpB, 


at 

11WVB B 9TRSY 

8ANFRANCISC0 CALIF 

SKINNER 

U S MINT DENVER COLO 

REYNOLDS LEFT HERE THURSDAY NIGHT 


Ittitfi i>tat^0 Armg 


»025A SEPT 16 


ed-^501 


r namm omcre. nm 


19 


FOR SANDIEOO ADDRESS UNKNOWN 

HAGGERTY 

1221P 









POSTAL TSLjORAPH 


DISTRICT ENGINEER 
ROOM 526 POST OFFICE 
KANSAS CITY, MISSOURI 


KaHSAS city llI i^OUKI SKPT’ ICIIR 16, 1936. 

aUP®lNTli»DI5NT 
ONIIXD STATES VINT 
DENTER COLORADO 

UNDiRSTi^D CONSTRtJCTION KNGINSZR HAS BI^SN ASSIONliD TO SDPERVISI 
W)f(K AT VINT BUT HA Vis MO I'^VOHKATION AS TO ^HEN HE »ILL ARRIVE 


(SJ^nnd) Wm, Neville Collier 
Dli^RICT iiNGINintR COLLISR 


QWflOlUL BUSIN; SS 

OOVXHNNiJKT RATS 

Charge - Dlstriot Engineer, 

626 Post Office, 

Haneae City, Nlaaourl. 



CONPIRMATION 



RAD lOGRAM 

Washington, D, C. 
SCPTEMBER 17, 1935 

Superintendent 11:02 A, ki. 

United States Mint 
Denver, Colorado 

Mr. J. b. Owens not/ oonpletino supervision of Treasury vault 
installation will be assigned to Denver leaving mere in a few days. 


0*Reilly 


Received 

September 17, 1935 
1:45 P.M. 


SSe^te.Tiber 16,1935 


SAIT FHAMSISCO; 10j25 A.L'. 


SUPiHIKTEKDEKT 
U. S. UIITT DEK'ffiR 

REYKOLDS LEFT HERE THURSDAY KI'IHT FOR 
SAK DIEGO ADDRESS UiyEirOIN. 



HAGGERTY 


radiogram 


Denver, Colorado 
September 16, 1935 


Superintendent 

United States Mint 

San Francisco, California 

Please give me present address of Mr. 
OF THE Procurement Division if you have this 


W. E. Reynolds 
information. 


CONFIRMING 


Skinner, Superintendent. 


a $ 


radiogram 


RECTOR OF THE MINT 
SHINGTON, D. C. 

Please ascertain and advice 

HAS BEEN DETAILED TO EXTENSION WORK 


Denver, Colorado 
September 16, 1935 

F and what construction engineer 
AT Mint, 


Skinner, Superintendent 


CONFIRMING 


SopteMb«r 16^ X95$» 


Director of the Mint 
Wushlogtonf D C 

1^ dear liedua Directori 

Purauiiat to our convereation with Miss 0*Reilly and 
Mr* CraBf Mr* White has prepered a sketch ou^gestiog our 
ideas about a fence surrounding the Denver Mint property, 
ehich-is sho'i^ on sketch in dotted lines, runs on top 
of wall around the entire building. The fence «dll be four 
feet high, enclosing the north, the east, the west and part 
of the south sidesj the mint driveway to be cut off by a 
heavy gate at a point shown on the sketch and froa this gate 
a five foot fence is to run on top of wall around to the new 
extension* 

The four foot fence. 8\irrounding the aajor portion of 
the building will have twonpurposes, one ornaaental and the 
other for the pxirpose of keeping children and loiterers froa 
sitting and walking on, or cliabing over, the wall, as it is 
now constructed, :hich quite frequently hhppens* The fence 
is not intended as a protection against mob violence, but 
would of course bo an additional irapediaent to a oass attack| 
any fence constructed for the ^mrpose of preventing «ob 
violence can only result in the slowing up of the att^^Uc, as 
a fence of oost any construction could be readijy deoollshed 
were the attackers properly prepared* 

We are sending these suggestions for whatever they are 

worth* 


Respectfully, 



Mark A* Skinner, Superintendent* 




V14 21 GOVT=BM KANSASCITY MO 16 214P 


.^35 SEP |6 P:.1 I 56 


SUPERINTENDENT UNITED STATES MINT= 


UNDERSTAND CONSTRUCTION ENGINEER HAS BEEN ASSIGNED TO SUPERVISE 
Vi/ORK AT MINT BUT HAVE NO INFORMATION AS TO V/HEN HE WILL ARRIVE^ 
=DISTRICT ENGINEER COLLIER. 



Telephone Your Telegrams to Tgtggpuph 













Soptraber 13»1935* 


Ur. Wm, Hevlllt Collier• 
District &igineer» 

Post Offies Bldg»t 
Gsuisas City» Ho* 


FLSASX ADYISS 1HE» OCNSTRDCTZOI ENGINESR WILL ARRIVX» CONTRACTOR 


s: 




» 


Superintendent• 


READY TO PROCEED. 


treasury department 

UNITED STATES MINT SERVICE 

Denver. Colo. 



OFFICE OF superintendent 
UNITED STATES MINT 


September 13, 1935 , 


ilr. Win, Neville Collier, 
District Sbgineer, 

rost Office Bldg., 
Kansas City, Mo, 


please advise when Ca>ISrRUCTlCN ENGINEER i?ILL ARRIVE 
ready to proceed. 


> CONTRACTOR 


SKINI^IER, 

Superintendent, 


CONFIRMATION 


•wt*, Wirt., iTir. 


rocf'i C#. 

fOO L*«r«artrt 

t«mr, CelrtrMlo. 


If, If35 nui 
IUl ^•aMa, • 


r*rt *111 •MMMO* •♦rl; '•••iir«4 uu «M •t 4 t« ^ 


f. b. iiciuem 

Offiop iui»mrrtr, 

' iro«iitMi4rtt lUi»Un, 
T9rt%#»Fp 


COplM tot 
C.f. 

^ If) 

Mlts Kovitc 

u ( 8 ) 

‘'l»» Btatlcy 

Mr. 

Mr. YikA jiok 

Mr. Qurn&iiM 

6mip 1« nOM 

I}.!:. 

Cm. 



RECElVtt) 


SEP 16 

CHftr 
U, S. AT 


mt4r 


M«li9k 


Hon.Ntillie Tiiyloe ho«8 
C/o llr* O«orge 0« T«yloe 
Malloo iAk 0 , Mlchigiui. 


August 51, 


d««r Govornori 


Your tolsgrioi froa Seattle ootlfying ue that you would 
not be able to etop in Denver on your return Eaat eaa recelvec 
thlB oorntog and we are all quite diei-ppolnted to learn that 
•e were not to have the pie- sure of yojr visit* 


20th 


hr* tililte and I left tor Haahlngton on Tueeday, the 2C 
at 8 P,«., arrlvlnt; thero-Wito^ at 5t58 P.M. We wont Into 
conference Prlaay morning with Mr* Barton, Mr. Reynolda and 
Ur* Clark, Mlaa O'Reilly accoaipai^'lng ua to the confe ence* 

It developeo quite early In the conference that eomewhcre along 
the line there itae a desire to have the plana refigured. Ke 
of course realsteo tiiat aa atrenuously as poaaible, knowing 
that would mean from two to four months additional delay. 


A set of plans, very 8iBii/.r to the ones auhoitted tty 
Mr* Clark on two or three previous occasions, were brought 
forth for discussion* Mr* Barton took the position that it 
mas unfair to ask us to ass on these plans without having 
the opportunity of reviewing them, so the conference adjourned 
Just before twelve o'clock noon, and a set of the plans was 
tu^ over to us and Uksn to your office, -here Mr* White 
^ I spent Friday aftemnon going over them* Re very quick¬ 
ly discovered that there wae no material change, except that 
of tM location of the vault, over plane which had been dis- 
cuseed on two or three previouo occasions* 


On Saturday morning wc again went into conference with 
Mr. Barton and Mr. Clark, Miee O'Beilly not being present, and 
me explained in detail our objec^iona to the plans as outlined 
made it quite clear that we could never approve these plans. 
During the discussion we suggested to Mr* Barton that it wae 
our intention to stay in Rashington until such timt as the 
question of tht building could be settled and ae^ed him if we 
should come back again Monday and he indicated that he was 
to recommend the acceptance of the plans which were 
already adopted and :or hlch bids had been secured, and 

Sf ^ return Monday morning, inaesuch aa Mr* Reynolds 
bmd left town one would not be back until thexin 



were I* R®y»oMs> office and 

ir B^jin * «Mrf®rence with dr. Reynolds and 

1 “tlfisd us that they were ready to pro- 
S ‘^ ,!! •dopted and to recomend the acceptance 

aL Mt id ;f ■“ alternaUTes S, S aS 4 

iSn2 ““ “*■• »"ton see^ to 

h-as« legality of the augnentctlOT havinc 

taken uf «=<»»« 


v^Ttr ^ ISttshington, Mice O'Reilly gave ua 

»oac:erf\il aupport arj.i coufiraed stttc-cnta 
rhich «ade restive to the coJt of aoving t^go^troTllB 
present lototion to the new vault, ahich s^nS to surp^Se 

^.'‘ a Ithlte and I cannot say too ouch In appro- 
cia^ion of what she oid,for us. On Saturday aftrruoon she 
took US f4r a long drive and invited un to 1 love3?^n^« 
at her apartoent hotel, aU of .Rich we enjoyed veiy nuc“ 

us for Bradford cane to the hotel and took 

08 for a dr*ve to Ht. Vernon, but we found it closed i^hirh «.« 
Mt such a terrific dlsappolntnent to sie, owing tothelhS 
what I was not able to see, but the ride war^lightfulJ Upon 

Of the Coloruco lelegetion as poseible. lour boy is deUchtful 
both appreciate your thoughtfulness in havihgj hi* look us up. 

Hoping ttiis will give you a birdseye view of iust wh*+ 

of^ur^^i^D^ ff*shington, and again assuring you 

ivftKWiatBent. in not eeeJuig you on your return trip, 

Joino wf I personal regards, in which Hr. Ithlte 


Sincerely youre. 


efirS“rtoli.!l!‘tf ®“° "^“■ee “■* contractor has re- 

i d a telegran that tho contract has baen algned in Haahlngton. 


Radiogram 


Seattle Washington August 50, 1935. 


Ur.Uark A. Skinner, Superintendent 
United States Mint, 

Denver, Colorado, 

Am leaving today for the East stopping at Wallon, Uichigan for a few days. 
Letters will reach me Care of Geo. G. Tayloe. Will not atop at Denver be- 
cbase of understanding that building problem settled satisfactory to you. 
Please write me at Wallon Lake, somewhat in detail about developments. 

Rellie Tayloe Ross 

Director of the Hint 


Received Denver 8:15 A.M. 

J.K.L. 


S. C, Focm No, 7 


Afutg 


at 


12WVB AX 26TRSY 


p. «. —TMuiMiitT wmrmw om<nt< iw. 


CHIEF CLERK 


WASHINGTON DC 245PM AUG 26 1 935 


U S MINT, DENVER COLORADO 


19 


MR SKINNER and MR WHITE ARE LEAVING HERE AT FOUR 

thirty this afternoon stop object of their UIQIT 

THPID cMxro ° 'HEIR VISIT ACCOMPLISHED TO 

their entire satisfaction stop both well 


M M OR 1 ELLY 


221PM 


• 4 . 

••< ■ 


telephoned 227PM—.'M. 









S. C« Foim No* 7 


aiotps, HttttfJi ^tat?0 Atiitg 


SftFitJpJi at 


=== ^--- - o3—0501 p. ,, 

6 WVB WA 15 TRSY 1 EX PRTY 


OSCAR HfNRICHS 


WASHINGTON DC II 59 A AUG 24 I 935 


DO NOT EXPECT 
Wl LL WIRE YOU 


ACTING SUPT US MINT DENVER COLO 

TO LEAVE HERE UNTIL MONDAY OR TUESDAY 
AGAIN 


SKINNER 

1046a 










STANDARD FORM No. 14A 
Approved by the President 
March 10,1926 


Treasury Department 

WASHINGTON 


TELEGRAM 

OFFICIAL business—GOVERNMENT RATES 


Charge Treasury Department, Appropriation for 




on above line) 


a. a. aomxMDCT PEmnira orwiom: i 


2—14117 


mm 

•WBi asT m m womm mi m 91 m^rwi 
mmiwexm 




U. 


ojSS, •’ “ 






i>tgnal ©orga. S>tatw Army 


iipm»pb at 

c3—0501 p. >. aoTMtimKMT nortmo omcu: iwa 


7VIIVB AX 13TRSY 


19 


AASHINGTON DC nSTAM AUG 20 1935 

SUPT U S MINT 

DENVER COLO 

WHEN MAY WE EXPECT MR SKINNER AND MR WHITE TO ARRIVE IN WASHINGTON 

ORIELLY 





1026AM 







radiogram 


Denver, Colorado 
August 20, 1935 


Director of the Mint 
Washington, D. C. 

Retel. 17th. Transportation requests just received. Will 
leave Denver this afternoon and arrive Washington Thursday 5:45 p.M 

Skinner, Superintendent. 


CONFIRMING 


RADIOGRAM 


Washington, D. C. 

August 20, 1935 - 11:57 AM 


Uniteid States Mint 
Denver, Colorado 


When may we expect Mr* Skinner and Mr* White to arrive in 
Washington? 


O'Reilly 


Received 
August 20, 1935 
10:30 A.M. 


STANDARD FORM NO. 14A 
Approved by the President 
March 10.1926 


r 





REASURY DEPARTMENT 

WASHINGTON 


TELEGRAM 


If, 1935* 

Charge Treasury Department, Appropriation for 


OFFICIAL BUSINESS—GOVERNMENT RATES 


oorraiwat Paollitlea 

(The appropriation from which payable must ^ stated on above line) 
a. a ooTBuiaErr nuxriNo omoi: im 2—14117 


Mr# Mark A* Sklanar, 


3uper.n;<uu44iav, UU Jliat, Danger. 


Tolo# 


ne®d» to havu >ou aad Mr. Whlto oono to -'ashinejton for 

or MV ooMtruotloo STOr Treniqwrt^tlon ordvra In 

wp^otod you vill be detalnad la SaalxliiKton More tbaa 


0*Keilly, Aetioff Tlraetor 





g'ignal OIor$i0, Armg 


fomu^h at 

_ _ c3-~0501 p. M, • u TB M i Mp rr raiirnwo omtni; iwa 

25 WVB AX 57TRSY 19 

WASHINGTON DC I 52 PM AUG I 7 19^5 

MARK A SKINNER 

SUPT U S MINT DENVER COLO 


PROCUREMENT DIVISION WISHES TO HAVE YOU AND MR WHITE COME 
TO WASHINGTON EARLY NEXT WEEK FOR CONFERENCE RELATIVE TO DETAILS 


OF NEW CONSTRUCTION STOP TRANSPORATI0^ 
PLEASE AWAIT RECEIPT OF SAME STOP Wl 
ARE LEAVING STOP IT IS NOT EXPECTED 
DETAINED IN WASHINGTON OVER TWO DAYS. 

OR I ELLY 

1251 PM 


ORDERS IN MAIL TODAY STOP 
RE BUREAU WHEN YOU 










W. C* W)riu No* 7 


S»t0ual (flnrjtH, luitrJi Army 


lU'rrutrft at 


<«]|—OAOt 


1 WVB B 117TRSY 


SANFRANCISCO CALIF I 2 I 5 P AUG 17/18 I 935 


iy o oo—wMwrr miHTinn urrti »• 1 

19 


MARK SKINNER 

U S MINT DENVER COLO 

TELEGRAM FROM ASSISTANT DIRECTOR MINT RECEIVED TODAV qiiotf 
PROCUREMENT DIVISION HAS REQUESTED THAT MR SKINNER AND MR 
TO WASHINGTON TO CONFER RELATIVE TO CONTRACTS STOP ?hE ^ 

»ANTS TO FEEL THAT THERE IS AMPLE JUSTIFICATION FOR ' 

CHANGES AND DELIVER A PERSONAL CONFERENCE WITH SKI NNE^AND^WH | TE 

ASSISTANCE IN COMING TO DEFINITE AGREEmfmt 

white will result in plans which will permit oompletTon of 



NELLIE TAYLOE ROSS 
director of the MINT 
S57A 


1STH 







RADIOGRAM 


Denver, Colorado, Ju3^ 27, 1955, \ 

A 

\ 

\ 

Procurement Division 
Federal Warehouse Building 
Washington, D, C. 

Attentions Mr. Barton, 

Re problem discussed by telephone (stop) After thorough investigation 
and discussion I concur vdth Superintendent eusd other Mint Officials 
that one of the most important features of the proposed ne? wing is 
such strong construction as will permit use of attic for storage of 
refinery material and equipment and other refineri' purposes which I 
am describing in letter {stop) Would, ea^hasize that storage space 
in basement is too remote from refinery and needed for heavy 
supplies and equipment (stop) It is n^y conviction alternates 2 
5 are vitally important, alternate 4, optional, therefore request 
that every effort be made to augment funds (stop) Do you advise ay 
sending recommendation to Secretary without delay? Had understood 
$550,000 available for new wing (stop) Am mystified that augmentation 1 
necessary to cover contract (stop) 

Fourth floor vault required if Inspection pit under gold 
vault, now stored with silver dollars, is to be made available for 
inspection purposefwhioh is needed safeguard (stop) 



Nellie Ti^loe Ross, 


JlMlf t7« 


ProourMMttt Divialmt 
Fad«r«l larahoua* BulLdlag 
ffaahingtooy D* C» 

Att ntioBi Mr* Bartoo 

l)«*r Mr* Bar^oai 


SuppUttantlng m/ UXafrui, which m« scAt today in ao« 
oordj^c with your roqucct, I «Nu>i to »**y »<Mi*thing woro rcUUvo 
to tho bide for the Beaver conitruotlon. I have thorou^hiy 
iMi^ctwd too prcaiMc horo oad hove dioouoood with tbo Buporla- 
tondoAt MOd bio divioioA hoods oil tbo oooditiono boorlAi; upon 
tho prohlon Boforo us* 

Thors is AO quostlon,! think, that tbolr inoistoAco 
upon suoh strong construction of tho ottlc ns,will i .«rAit uso of 
it for ths storofo purposes they hi^vo Ia nlod, Is founded uosa 
oosnoA oonso and n positive need* ^ 

^ propose to use tnio opeoe o»oi\uiT«(yfor refiaorr 

n^oi to fiddle end store in it sU sweeps osd bum out crucibles 
sUjTore, dipplA* cups OAd slog fron rumeoosi there to grind op 
nil these neterlnls, imsh then prior to sendinc tbes to the somd 
oellMr ( s proeess fros which ebout 009 of veiues ere restored). 

^ plods in this spnos oondensers for gold sisotro* 
lyts hood end silver nitmts hood end condenser for fftmsoo fuses. 

A lergs pert of the aeteriel thet hee to be hendisd end stored in 
ooaneoUon Ith the refinery is oontniaed in iergs trucks end truck 
Unks rsq^risg such specs. If the ettio ie uneveilnble these 

^***1!* ^ eoattered about over tbs 

holding in different roone, not only involving rieke to tho vuluos 
to^ oontoln, but obetruoting orderly prooedui^i tiM end effort 
Mast to spent heuling then bp end Aonn elevators end to end fro 

**• ^ tto 

TmflMVf to tho now iirlag« 


The ores in ths sttie is large enough to 
dtsoribed uesds, even eftor there is subtreoted tbs 
for ventiletiag fens end rolited oquipnsnt. 


t tho Above 
smnt require< 


i^rooureawt PlTltion (Mr«BftrtoQ) 


OatlX this visit X hsd siu^rsd ttM iaprsssioii of s^sats 
of ths frocursasat Bivisioa that la all protebiUt/ tbs storsf# 
spsos uodsr ths rolilac roMi io the asv wiag vould suffics for 
six Btorsfs purposss. This is oot trus. firsts bsosuss it is 
asedsd for ths hssv/ asterisls sad supplies^ such as bricky stssl 
sad bsrrsXs of sXXogr# vhieh at prossat srs scsttsrsd over the 
buUdiafi stsocsd sad orosdsd in soch fashion ss to nsosssltsts 
puXXiag out sod BOvinc around heavy asterlsXSfla order to sxtri- 
oats such srtioXss as are nsadsd) sons asterisX is storsd svsa 
bshiad fumsoss* Sscond i Bseauss storage s|>ecs for rsfiaery 
should bs in close praxlalty to ths wtjor operating rooa 
and kspt uader lock sad key and sccsssibls only throagh ths re&asry» 
sixospt la ea.ss of snsrgsncies* 

As for ths proposal to eliaiabte the upper story of tbs 
vault ^th the idea it eaa^ if Brceseazy, in the f^uro bo In- 
stalledf I subait the folXosiagt 

Ths Su 4 )erinteadent uad his aseoclatss assurr as that if 
it is necessazy to sliaiaats sithsr this fourth floor of the vault 
or ths attic construotion cio&irsdy v'hich has a csriyiag capacity of 
150 lbs, por square foot, ths vault i'loor can better bs dispensed 
vith. Sovevor, before deulsioa is Kdo it nhould be underatood 
that If ths iasiwotlon pit heawiXix the gold vault, hioh>iis no^- fill* 
sd vlth silver dullarc, la to be ossd for «a Inapaotlon pit (for 
^oh it aas buUty the other floor in question is nesdaci* tiaortfios 
of ths iaspsctian pit vuuid oean foregoing a a*fegWi.rd» (you rsajLiso 
th t each nosey is now bela(^ Si’»ent to provide cdoltionstl >>rotsctioa 
at i:^ Skint luctitutloon} • l^orsover, if the prosmt poiKy of 

tho Sucretary is to be sselntainsd, requiring that gold as it aocuau» 
la tec at &un ^raaciuco shall be s^pp^ to ths l^anver llint ths fourth 
flcor of ths ns*, vault vill bo needed in a eozparatively ahoz^ tiSNi, 
even if tho silver dollars rsoain in the inspection pit. 


Thu Saperintoadont has aitAlned, to ay seUsTactlon, the 
use he expects to sake of the other three flora of ths nsv vault 
to bs constructsd* 

a gardiag the need of turaHarouad roon in the drivevay, 
obviously this aust be provided, for trucks c<»iag in oust find #oi 
vsy of g tting oat and the length of the alley is too great for 
backing. 


11th respect to the question of nsrble or glass for msh- 
rooB fixtures involved in altemats 4 . X an uafaniUir with tholr 
relative aerlts and Bake no contention for a choice* 




i^Tocmmmt Dlviaion (Mr* Bertoo) 


« 5 - 


■1th ■■ oondltiona, nhich 1 hav« o<m«ld®r«d 

that an affort ba aada to aacure tha 
nmaa^ funds to includa tha fourth floor of tha vault and the 

descrlbad In tha bids as Alternates T xlaalt 

1 rif* ndvlslng na whether or not to send eccordioclr a 

letter of racowndiitlcm to the Sooretoxy of the Tre*.eury« 

Mhij4v Xa closing let ne say X appreoieta the re&sonable ttltituiiA 


Sincerely yours^ 


SalUa Soyloa Eoss 
Director of the Unt 


itV L. 


jruigr 27, 1095* 


Mr. f. C* Clark 
FroourwMat Ctriaioa 
Fadaxml V«r«boua« Building 
Vaahiaigton, B. C. 


Bmt Mr. Clarki 

In aeoordanoa vith tha roqueai of Mr. Barton 
X aa co«auaioatlag to hla ny vlava rolttlre to tho 
Xeaturaa undar dlacuaalon and poaaibla aliaioatioa in 
tha now conatruction at DanYor. I anoloaa eoplaa of 
ooBBunieationa to hia for your attantion. 

With kind paraonal r^arda, X aa, 

Yowa aiaearaly 


Mallia Taylaa Boat 
XMLractor of tha Mint 


ITB. L. 
Eao| 


Jui/ 17, iyjjs. 


M**# W» Robert#, Jr» 

A««iaiMQt 6««r«Ury of tho Tx^euiy 
R« shillstob, 2>* 0* 


Dow Mr* Roborti 

Mr* &urtoo toid .'tio boforo I loft Rtfiiington that 
tho Soerttwy bod a fund of $60,000 (I bollara) fi-o« rblcb 
ho aould aui{B»nt tho AllotKoat to ootor th«i 

loroat bid for ika boavor toagtructlon, if ha w< convlnoad 
that tha footuroa yro^aad for alisiaatloa wore vitelly lj»~ 
porUot* ii« ackad m to co£jivfflic«t« my oom-lctioii on that 
point upon arrival bore. J enclose, for your Inforeatlon, 
what 1 an sayinj: to him, ' 

. - I •« c^roniily cenrtnead that it would 

M falsa eoonony and oauso ii^svsr ending regret if thesa 
faaeures in .iueetioa, •rbiob are really needed, and would 

fvastly aore to install than thay would now. wera ^ ^ 
onltteo* ' 


, Of eoursa aqy reeonMadittlob I sand to tha fieoretaiy 
wilx cons first to you. lour noral support will bs in* 
portant to tha Unver Mint. 


With good wishes for a plaasant rest n olstisant 
plttcos, X an, r « 


lours sineersly. 


Mollis Teyloo Ross 
Diroctor of the Mint, 

ART«<it 

Eno— 


United States Mint 
Denver, Colorado. 


RADIOGRAM 


San Francisco, California 
August 17, 1935 


Following telegram from Assistant Director of the Mint received todam. 
Procurement Division has requested that Mr. Skinner and Mr. White come to 
Washington to confer relative to contract. The Department wants to feel that 
there is ample justification for such changes and deliver a personal conference. 
Mr. Skinner and Mr. White .ould be of vital assistance in coming to a definite 

AGREEMENT TO THEIR SATISFACTION. PRESENT PLANS ’.OULD REQUIRE 12 MONTHS FOR 
EXECUTION. This is considered an excessive AMOUNT OF TIME AND IT IS HOPED THAT 
CONFERENCE WITH Mr* SKINNER AND Mr* WHITE WILL RESULT IN PLANS WHICH WILL PERMIT 
CO**PLETION OF CONTRACT IN 8 MONTHS”, HOPE YOU CAN COMPLY WITHOUT DELAY WITH 


SATISFACTORY RESULTS ALL AROUND. 

Received 
August 19, 1935 


Nellie Tayloe Ross 



S. C. l«\)rm No, 7 


Signal ©orpa, HmtfJii ^taf^a Armg 

IBittnnth at 


7WVB WA 16 TRSY 




. 10 ^ 


nuKToro omci: ivsa 


G 


SANFKANCISCO CALIF 4lOP AUG l4 1935 t 




SKINNER 


DENVER COLQ 

Question of use of augmentation funds now before general accounting 

OFFICE STOP HOPE FOR EARLY DECISION 

ROSS 


ioo6a i5irH 








RAOlOQRAM 


Mr* Skinner 


ACCOUNTINQ 


San FRANCISCO 
4:10 PM - A'UQ, 14th, 


QUESTION or USE OF AUGMENTATION FUND NOW BEFORE GENERAL 
OFFICE - HOPE FOR EARLY DECISION* 


Ross 


IS35 


Received 
i0:l5 AM 
Aug* 15, 1935 


RADIOQRAU 


Sam RtANCisco 

4»|0 PM - AMO* I4th, 1935 


Hr* Skinncr 

QUESTION or use of AUOMeNTATION FUND NOV BCFONC OENERAL 
ACCOUNTINO OFFiSe - MOPE FOR EARLY DEOISIOli. 

Ross 

RECEIVEO 
lOtlS AH 
Aus* I5» 1935 


radiogram 

Denver, Colorado 

Mrs. Nellie Tayloe Ross Auqust 14, 1935 

% U. S. Mint 

San Francisco, California 

Have not reoeiveo any infoamation from the Department concerning 
Mint eatengion since you left Denver. Would greatly appreciate if you 
^.^0 00 A little prodoing in order that advantage may ge taken of present 
good weather. I FEAR M»TTER MAY BE TEMPORARILY RESTING. 


SkINN£RI Superintenoent 


RAOiOGKAM 


Dcnvcr, Colorado 
August 3f 1935 


PROCURcycNT Division 
P eoERAL Warehouse Building 
Washington, 0. C. 

Attention Mr* Reynolds. 

Regret legality augmentation questionable (stop) Assume you 
AND Admiral Peoples have personally reviewed the charges against fund 

TERMEO-RESERVATIONS TOTALING APPROXIMATELY $46,000 (STOP) OF COURSE 
i DO NOT QUESTION YOUR AND HIS JUDGMENT BUT AM HOPING YOU WILL FEEL 

I 

THAT A PORTION OF THE CHARGES, ESPECIALLY OFFICE EXPENSES, CAN, IF 
NECESSARY, BE PROPERLY CHARGED ELSEWHERE (STOP) CaN WE NOT REDUCE OR 
ELIMINATE $16,000 FOR UNPREDICTABLE EXPENSES (sTOp) REPEAT THAT INSECT 
SCREENS ARE UNNECESSARY (sTOP) MiNT STAFF COULD PROVIDE SHELVING ALSO 
SEEDING AND PLANTING (sTOP) I Ali WONDERING IF CLEANII4Q OF OLD BUILDING 
COULD NOT BE CHARGED TO SOME OTHER FUND (STOP) O^VING TO CLIMATIC 
CONDITIONS ASSUME YOU REALIZE IT IS OESIREABLE TO START BUILDING OPERATIONS 
EARLY AS POSSIBLE. 


Nellie Tayloc Ross 


RADIOGPAM 


WASHIM0TON, D. C, 

AuaosT 7, 1935. 1:32 W 


Mr#. Ncluic Tayloe Ross 
Unitco State# Mint 

Denver, Colorado. 

# 

R^FERRINO your TCLEflRAM AUOUST 7TH. blOS FECEIVCO EXCEED LIMIT OF 
COST MAKING AUGMENTATION NECESSARY. QUESTION OF LEGALITY OF AUGMcNTATION 
TO EXTENT NECESSARY TO LIMIT OF ACCEPTANCE OF ALTERNATES INCREASING AMOUNT 
OF CONTRACT REFERRED TO GENERAL COUNSEL FOR DECISION. 

Reynolds. 


Received 
August 7 , 1935 
2:00 P.M. 


RADIOGRAM 


Denver, Colorado 
August 8, 1935 


Procurement Division 
Feolral Warehouse Building 
Washington, D. C. 

Attention Mr* Reynolds. 

Regret legality augmentation questionable (stop) Assume you 
and Admiral Peoples have personally reviewed the charges against fund 
termed-reservations totaling approximately $46,000 (stop) Of course 

I DO NOT question YOUR AND HIS JUDGMENT BUT AM HOPING YOU WILL FEEL 
THAT A PORTION OF THE CHARGES, ESPECIALLY OFFICE EXPENSES, CAN, IF 
NECESSARY, BE PROPERLY CHARGED ELSEWHERE (sTOP) CAN WE NOT REDUCE OR 
ELIMINATE $16,000 FOR UNPREDICTABLE EXPENSES (STOP) REPEAT THAT INSECT 
SCREENS ARE UNNECESSARY (STOP) Ml NT STAFF COULD PROVIDE SHELVING ALSO 
SEEDING AND PLANTING (STOP) I AM WONDERING IF CLEANING OF OLD BUILDING 
COULD NOT BE CHARGED TO SOME OTHER FUND (STOP) OWING TO CLIMATIC 
CONDITIONS ASSUME YOU REALIZE IT IS DESIREABLE TO START BUILDING OPERATIONS 
EARLY AS POSSIBLE. 


Nellie Tayloe Ross 



ATTENTION MRS LEWIS DVR: 


SUBSTITUTE FIRST CLAUSE OF WIRE AS FOLLOWS QUOTE RtGRtT 
LEGALITY AUGMENTATION QUESTIONABLE UNQUOTE THtN PROCEtD 
NELLIE TAYLOR ROSS DIRECTOR OF THE MINT. 


TELEGRAMS MAY BE TELEPHONED TO WESTERN UNION FROM ANY PRIVATE OR PAY-STATION TELEPHONE 



















Radio 


gram 



Procurement Division 


Denver, Colorado, August 8, 1955. 


Federal Warehouse Building 
Washington, D. C, 


Attention; Mr. Reynolds. 


f 



;^ur wirp mantiniitM I iHHIT IliJi iiht ■■ rii nn Assume 

you and Admiral Peoples have personally reviewed the charges 
against fund termed-reservations, totally approximately $46,000 (stop) 

Of course I do not question your and his judgment but am hoping 
you will feel that a portion of the chai^ges, especially office 
expenses, can, if necessary, be properly charged^elsewhere (stop) 

Can we not reduce or eliminate $16,000 for unpredictable expanses (stop) 
Repeat that insect screens are unnecessary (stop) Mint staff could 
provide shelving also seeding and planting (stop) I am wondering 
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Denver, Colorado, Jime 26, 1955 


Miss M. M. O’Reilly 
Acting Director of the Mint 
Washington, D. C. 


Am I correct in impression $550,000 was allotted for Denver 
construction including lot. If so cannot xmderstand why lowest 
bid, which is below three hundred thousand, requires elimination 
of either vault upper floor, or desired construction in attic, or 

ow 

turn around driveway• I will wire procurement my opinion after 

this question is clarified in my mind. Everything going nicely 
here. 


Nellie Tayloe Ross. 



TREASURY DEPARTMENT 


UNITED STATES MINT SERVICE 

Denver. Colo. 


OFFICE OF SUPERIIfTEMOEMT 
UNrriEO STATU MINT 


RADIOGRAM 


July 27, 1935 


Procurement Division 
Warehouse Building, 
Washington, D.C* 



Attention Mr. Barke n 


Re problem discussed by telephone* stop After thorough investigation 
and discussion I concur with Superintendent and other Mint Officials 
that one of the most important features of the proposed new wing is such 
strong construction as will permit use of attic for storage of refinery 
material and equipment and other refinery purposes which I am describing 
in letter, stop Woiild emphasize that storage space in basement is too 
remote from refinery and needed for heavy supplies and equipment stop 
It is my conviction alternates 2 and 3 are vitally important, alternate 
4 optional, therefore request that every effort be mde to augment funds 
stop Do you advise my sending recommendation to Secretary without delay? 
Had understood ^350,000 available for new wing stop Am mystified that 
augmentation necessary to cover contract stop 

Fourth floor vault required if inspection pit under gold vault, 
now stored with silver dollars, is to be made available for inspection 
purpose which is needed safeguard stop. 


Nellie xayloe Rose. 



I&liO£rai 


Cenvery Colorado, July 27, 1955. 


Hr. L. W. Robert, Jr*, 

Federal Warehouee Bxilldlng 
Washington, D* C* 

Please scrutinise cop 7 of telegram sent Saturday Miss O'PetUy 
aettin? forth reservations which drasticeJly reduce, allotment for 
Denver construction. Confidentially my reaction is that charges 
make undue load on fund (stop) It seems incredible that ^!^700 
for superintendence (comma) $12,900 for plans and specifications 
and $5700 added for office expenses can be properly chargeable 
against this relatively small enterprise (stop) Mlat cfficials 
insist no 0110^11000 necessary for vault shelving (cc^saa) prefer to 
do it themselves (comma) provldixig material from regular appropria^ 
tion (stop) Thoy can make their otu fly screens - however, no 
fly screens now used or needed (stop) Of course screens suitable 
for protection needed on refinery windows but presume such type 
not referred to in telegram (stop) Do you think $16,000. required 
for unpredictable esqpenses (stop) 

I request that you discuss with Procurement officials these 
reservations in detail and any expedients by which attic floor carrying 
150 lbs sq. ft* procurable and fourth floor vault If possible (stop) 
Turn around in alley indispensable* 

fiellie Ta^'loe Ross 
Director of the Mint* 




Denver, Colorudo July 29, 1956. 


Miss U. U. O'RellJy 
Acting Director of the Mint 
Tfuahington, D, C, 

Am requesting Mr. Robert to disease in detail with Procurement 
officials reservations reducing allotment which confidentially seems 
to me Impose undue load on fund (stop) 

Satuj'day wired Procurement Division ny conviction that con¬ 
tention of Mint officials for strong attic floor justified, copy sent 
you (stop) Perhaps you can confirm wisdom of policy keeping all 
refinery materials and handling of them in such close proximity 
to major refinery room as will permit careful oversight and efficient 

procedure (stop) Mint plan is to use attic for refinery,storage and 
handling exclusively 

Re Mexican Sliver , 91,759.63 i'ine oimces received today 
making total of 965,116.44 fine ounces. Secretary's office should be 
notified Stop Last shipment of Mexican coinage being made Tuesday(Stop) 

No mention local papers status deficiency appropriation Stop) 

No apparent restlessness among men but hardship resultant upon delay 
(Stop) 

Am interested in progress recommendations Mason, Miss Johnston, 

auditors and other Bxireau employees(Stop) Understand delay deficiency 

appropriation probably obstructs action (stop) 

here 

Well pleased with conditions^so far as I have been able to 
observe. 

Nellie Tayloe Ross 
Director of the Mint. 




D«nTer, Colortdo July 29, 1956. 


MIm M. M. 0*R«illy 
Acting Director of the Mint 
WeslilDgtan, D. C* 

***^*^®^^®€ Mr. Robert to diocuee in detell vlth Proeuroeent 
offlcleld reeerfetione reducing ellotnent which confidentially eeeas 
to M ijif^se uzidue load oo fund (stop) 

Saturday wired Procurement Divieioa ny conviction that con¬ 
tention of Mint official* for strong attic floor justified, copy seat 
you (stop) Perhaps you can confirm wisdom of policy keeping all 
refinery materials and handling of them in such close proximity 

to major refiner;^ room as will permit careful oversight and efficient 

procedure (stop) Mint plan is to use attic for refinery.storage and 
handling exclusively 

Re Mexican 3 Iver , 91,739.66 fine ounces received today 
making total of 965,118.44 fine ounces, Secrctaiy** office should be 
notified Stop Last shipment of Mexican coinage being i^de Tuesday (Stop) 
Mo mention local papers status deficient appropriation Stop) 

Mo apparent restlessness among men but hardship resultant upon delay 
(Stop) 

An Interested in progress reconmendations Mtaon, Miss Johnston, 

auditors and other Bureau eBployeeB(8top) Understand delay deficiency 

appropriation probably obstruct* action (stop) 

Here 

ITeU pleased with conditions go far as I have been able to 

observe. 

lellie Tayloe Ross 
Dire, tor of ths Mint. 



^adlogra» 


Ifcahingtoo, D. C. Iil5 July 27, 1985 


Tayloa Boat 

Dlractor of Mint 


26 I tho following rooerv&tloiui oot up*'auporlateQi> 

doaeo |B700| plana and apaoifloatiana ♦12,800 | Offloa axponawa 

/ 

t6700| wault ahalwing $3200| Inaoot acraona fllSOi aaoding 
and p l a nt i ng $5001 taating aaaplea of building natarial $700$ 
wault doora ♦l0,600f oleaning axtenalon of old btiildlnj $4,000'(Stop) 


CoQtingenciaa-^pradictabla axpanaaa whieh oone with any 
building oparation $16000 (atop) ' 

Spant for tha aita ♦26,41S. 

Tha low bid $289,600 dafioit axoluaiva of altarnataa 
$£1,265* Low biddor will allow $6000* for oalttiag fourth jy 

of waultf ha adda $6900* for putting in tha turn around in drlra- ' 

••y* alao adda $t600* for nalrtng a atruetural floor of tha 
aaecmd floor oailing* ) 

low biddar $290,670 daduota $7,092 oadttlng fourth 

floor,adda( ^«r iaatalltng turn arouad| adda $6057 for 'i 

conatruoting atrxustural floor* J 

■ ) 

0»Rallly * 


RaoaiTod by 

8|10 i«IU 


TH J S 6 T $ f f 


Oporator ia getting oorraction on $15,085* 





Denver, Colorado, July 27, 1955. 

Mr. L, W. Robert, Jr., 

Federal Warehouse Building 
Washington, D. C. 

Please scrutinize copy of telegram sent Saturday by Miss O'RetUy 
setting forth reservations which drastically reduce allotment for 
Denver construction. Confidentially ny reaction is that charges 
make \indae load on fund (stop) It seems incredible that $5700 
for superintendence (comma) $12,800 for plans and specifications 
and $3700 adced for office expenses can be properly chargeable 
against this relatively small enterprise (stop) Mint officials 
insist no allowance necessarj'^ for vault shelving (comma) prefer to 
do it themselves (comma) providing material from regular appropria¬ 
tion (stop) They can make their own fly screens - however, no 
fly screens now used or needed (stop) Of course screens suitable 
for protection needed on refinery windows but presume such type 
not referred to in telegram (stop) Do you think $16,000. required 
for xinpredictable expenses (stop) 

I request that you discuss with Procurement officials these 
reservations in detail and any expedients by v;hich attic floor carrying 
150 lbs sq. ft. procurable and fourth floor vault if possible (stop) 
Turn aroimd in alley indispensable. 

Nellie Tayloe Ross 
Director of the Mint, 


RAOXOaRAM 


Jttljr 8T» 1935* 


ProourcMeat Htvlaiim 
War«houM Buildings 
WaahlngtoOf 0«C* 

Attenticm Rr« Barker i 

Ra problom dlscuflMd By teXaphond* stop ATtor thorough invoatlgatloa 
and discussion X concur «ith Superintondsnt and othor Uint Offioialt 
that one of tho most important fsaturas of tha proposod now wing is suoh 
strcmg construction as will permit use of attic for storage of refinery 
material and equipment exjd other refinery purposes which I am describing 
in letter* stop Would emphasise that storage space in basement is too 
remote from refinery and needed for heavy supplies and equipment stop 
Xt is my cm&viotion alternates 2 and 3 are vitally important» alternate 
4 optional» therefoz^ request that every effort be made to augment funds 
atop Do you advise my Bending recommendation to Seoretary without delayT 
Had understood $350»000 available for new wing atop Am mystified that 
au^iiantatioB neceseary to cover eontraot stop 

Fourth floor vault required if inspeetion pit under geld vault* 
new stored with silver dollare* is te be made available for inepeotion 
purpose ^ioh ie needed safeguard atop* 


Nellie Tbyloe Reoe» 



DEirVER, COLOBADO, MINT 



PROCUREMENT DIVISION 
PUBUC WORKS BRANCH 


TREASURY DEPARTMENT 


WASHINGTON 




IMRfPLYINGQUOTC the ABOVE SUB. ntfr 
.■CT.KniMNC.ANDT>CSELEnaS 


L 


Ciistodian of the Mint, 
Denver, Colorado, 


Sir: 



Receipt Is aelcnowledged, by Reference from the Acting 
Director of the Mint, of your letter of Jhly 8, 1935, re¬ 
lative to relocation of a sewer in the southerly ten (10) 
feet of the land acquired as an addition to the Denver. 
Colorado, Mint site, * 


The building on the land is to be demolished as a part 
of the construction contract; therefore, you are not 
authorized to solicit bids for wrecking the building* 

construction work will provide 
that the City shall be permitted to enter upon the property 
after the existing building has been demolished for the pur« 
pose of relocating the sewer in the ten (10) foot strip of 
land on the southerly side of the site. 


V relocating the sewer should be accomplished 

by the City at the earliest practicable date after the de- 
^lition of the existing building. As soon as information 
is available as to the probable date on which the demolition 
work will be completed, you will be advised in this respect. 

You are instructed to contact the City Officials and 
ascertain whether or not they expect to be in a position to 

"i*** *5® rjlcoatlon of the sewer when the afore- 
said building has been demolished. 


letter is being forwarded to the Director 

or tne Mint* 


Respectfully, 


Acting 


Dlreetoy of Procurement * 




DENVER, COLO 


MINT (ADDNL. LAND) 



TREASURY DEPARTMENT 

WASHINGTON 


PROCUREMENT DIVISION 
PUBUC WORKS BRANCH 

MtspiYncguonncAaowESUB- oiir 
«CT.WUIMe.AHOT>ESEL£nBIS X^W< 


Mr. Mark A. Skinner, 
Superintendent and Custodian, 
United States Mint Site, 
Denver, Colorado. 


Sir: 



Reference Is made to tke telegram addressed to 
you June 29, 1935, relative to the relocation of the 
sewer by the City of Denver on the southerly ten feet 
of the land acquired as an addition to the Mint site 
In said City, as follows: 


"Reference relocation sewer south ten feet of 
additional land City should proceed relocate sewer 
Immediately after vacation building by former owner 
STOP Sewer should be carried through foundation 
walls of existing building at locations where neces¬ 
sary in ten foot strip STOP Provision will be made 
in construction contract to permit this work be done 
provided least Interference possible by City with 
Government construction work." 


It Is noted from your telegram of June 24th last 
that the building located on the aforesaid additional 
land was vacated May 13, 1935. 

The work of blpasslng the sewer can therefore 
be commenced at once and the sewer carried through 
the foundation walls of the present building before 
It Is demolished. However, if this Is impracticable 
the sewer can be relocated after demolition of existing 
building during the period the work on Government con¬ 
tract is being carried to completion. 

For your information there Is being issued an 
addendum to the bidders, which it Is believed covers 
all contlngences as follows: 

"Permission will be granted to others to enter 


Superintendent and 


DENVER, COLO.: MINT 
(ADDNL. LAND) 


Custodian 


7/6/35 


the property for the purpose of blpasslng the 15 Inch 
sewer. The sewer will be Installed, not as shown 
on drawing P-1-454, but In the south ten foot strip 
of the new extension site. 

“This work may be carried out prior to the demolition 
of the buildings on the site under the new extension con¬ 
tract or during the period covered by the extension con¬ 


tract 


“The contractor shall take the site Including the 
present building to be demolished, as he finds It at 
the time of the contract award and shall cooperate 
with those engaged in the blpasslng of the sewer, and 
shall make no claims against the Government for delays 
or hlnderance from any cause In connection therewith," 

Kindly advise when the aforesaid sewer has been 
relocated and the Government*s land left In a neat 
and presentable condition to your satisfaction. 


Respectfully 



Chief, Legal Section 




TREASURY DEPARTMENT 



WASHINGTON 


OFFICE OF 

DIRECTOR OF THE MINT 

IN REPLYING QUOTE INITIALS 


July 10, 1936. 




Superintendent, 
United States Mint, 
Denver, Colorado. 


Dear Sir: 



Your letter of July Slfli, relative to the 
irelocatlon of the sewer nov on the land acquired as 
an addition to the Mint site, has been forwarded to 
the Procureioent Division and request has been made 
that immediate attention be given to the reconnendation. 


Very truly yours, 

rid n>- 

Acting Director of the Uint. 


0*R/eh 





- C w F > 


TREASURY DEPARTMENT 

UNITED STATES MINT SERVICE 

Denver. Colo. 

July 8, 1935 


Director of the Mint 
Washington, D. C. 

My dear dam Director; 

I AM ENCLOSING THE FluuS uF THIS OFFICE RElAT.#VL TO CuR R£SFONDi..jCE 

WITH THL Procurement Division ik connection v ith the Rt.i.oC/AThjN of the 

SEWER NUVV ON THE ..AND ^CC^UIRED ADDITION TO THE WI NT I TE AND Ai_SO 

REGRRDING THE REilOVAL OF THE OLD bUIuOI .iG SITUmTEU ON SAlu uAND, Alo OF 

v.hich is self-explanatory. 

As YOU WILL NOTo from SAID CORRESPONDENCE, THE PpOCUREMCNT DIVISION 
HAS BEEN ADVISED 17 IS I «,P RmCT IC ABL E /^ND l-rOSSlBLE To RELOCATE THE SELER 
Ui-iTI.. THE Old BUli-OlaG HAS BEEN r£.vtOVED, FOR THE REASON THAT THl. SEVER NOV 
RUNS UNDER THE BUILDING SO CLOSE TO THE SOUTH WAlL FROM E.-ST TO VEST THAT 
S/IU — .■'OUlD HaVl to be DROPPED UP IN 0( D:.R TO Pl-RLIT ITS f EuioV.-L , ../HICH 

WOT OUwY V-LULD BE COSTlY BUT r,i„ I .-lPR.^CT I PKOCEdUR l . 

If AUTHORITY WOUlD BE GIVEN ME WITHIN THE .JEXT F C\i DAYS TO SO*. I CIT 
BIDS TO VREC< THIS Ol-D BUILDING, AND ACCEPT THE BEST o.'fE RlOEIVED, I CJU-D 
PROBABLY SELi- THE OLD .'.ATEPIAL FOR FROM $400.00 TO $000.00 AND HAVE THt 
BUILDING r;E...OV£D AND THE SEWER REooCaTEO BY THE L.-.D OF THL PRESi^wT ...ONTri. 

I WOUuU THEREFORE APPRECIATt. YOUK TaKIIvIG SUCH ST_PS AS ..lAY be 
NECESSARY TO OBT/.ll< THE RELUIREU AUTHORITY FOR UE TO OBTAIN BIDS FOR 
V«REC<ING THE OLD BUIlDING AND DISPOSING OF THc. OLD MATERIAL, AND TO mCCEPT 
AT THIS OFFICE THE MOST SATISFACTORY ONE TEOEIVED, IN ORDER THAT THE MATTER 
OF RELOCATING THE SEWER MAY BE EXPEDITED VH TH ALL POSSIBLE SPEED. 

Respectfully, 



lnc. 


Marx A. Skinner, 


SUP'-R I NT. NDE.'iT 





RADIOGRAM 


Denver I Colorado 
July 3, 1935 


Chief, Legal Scstioni. 

Procurement Division 
Treasury Department 
Washington, D. C. 

{Reference your message June 29th. Have advised Denver Publishing 
Company contents your message. City Santiary Engin|S£R today advises me 
IT is impossible and impracticable to change S'^ER until old building on 

LAND ACQUIRED HAS BEEN REMOVED AS SAID BUILDING EXTENDS TO SOUTH LOT 
LINE. 


Skinner, Superintendent 


CONFIRMING 


Department of Justice 

United States attorney 

District of Colorado 
DENVER 

July 3, 1935 


Mr. Mark Skinner 
Superintendent, Denver Mint 
Denver, Colorado 


Deer Sir: 


In re: DETvTER MINT SITE 


I am inclosing herewith copy of a letter 
dated July 2, signed by A. K. Vickery, City Engineer 
of the City and County of Denver, addressed to Thomas 
J. Morrissey, which is self-explanatory,’ in the above 
entitled matter, 

I trust that this meets 7/ith your approval. 



Very 


THOMAS J. MORRI 
United States At 


DHM:LT 


1 Inclosure 




(LETTERHEAD OF CITY AND 
COUNTY OF DENVER) 


C 

0 


P 

Y 


July 2, 1935 


Mr, Thomas J, Morrissey 
United States Attorney 
Box 1776 

Denver, Colorado 
Dear Sir: 

Confirming our telephone conversation of 

this date. 


Upon notice from your office or the proper 
representative of the government that the old 
building on the property acquired from the Denver 
Publishing Company, has been removed or demolished 
we will immediately proceed with the construction 
of the new sewer, and plug up the sewer now located 
in the alley between the United States Mint and the 
Denver Publishing Company. 


Yours very truly, 


ArV:PW 


/s/ Albion K. Vickery 
A, K. Vickery 
City Engineer 


TREASURY DEPARTMENT 

UNITED STATES MINT SERVICE 

Denver. Colo. 



OFFICE OF SUPERINTENDENT 
UNITED STATES MINT 


radiogram 


Denver, Colorado 
June 2 d , 1935 


Vv ILL I AM <. Laws 
Chief, Legal Section 
Procurement Division 
Treasury Department 
Washington, C. C. 

Replying your letter June Ioth received today: Building on land acquired 
as an addition to Mint site vacated by occupants on May 13, 1935, and keys deliver© 

TO ME - ALL doors AND WINDOWS OF BUILDI.NG SECUREcY LOCKED AND mLL WATER PIPES AND 

radiators drained. Building inspected on outside by guards frequently during 

NIGHT TO PREVENT VANDALISM. NOTICES TO OCCUPANTS OF BUILDING NOT SERVED AS REQUESTED 
YOUR LETTER JANUARY 31, 1935, AS BUILDING VACATED PRIOR TO TIME LAND VESTED IN 

United States. 


Skinner, Superintendent 


CONFIRMING 


H. O. l<i\>riu No. T 


#i0ual (Hitr^a, Amy 


%rrriitrti at 

I ojl— WftOI 0, •, 4l(IV|fiNN»NT oMW«< •••»• 

>-oHMaMnaMsnnMPissHMBiBBHHBBHMi^ _- - --7 r . ■ *' 

^ 2 WVB AX 25TRSY 19 

WASHINGTON DC lOlpPM JUN 22 19;^ 

CUSTODIAN 

DENVER MINT DENVER COLO 

RELET ADDRESSED YOU JUNE EIGHTEEN WIRE IMMEDIATELY DATE OF WHICH 
EXPESTED ADDITIONAL LAND YOUR CUSTODY AND BUILDING LOCATED THERE 
ON WILL BE VACATED BY PRESENT OCCUPANT 

EDWARD W WITMAN 


243 PM 


,0 






Custodian 

United States Mint 
Denver, Colorado 


radiogram 


Washington, 0. C. 

June 12, 1935- 4:15 PM 


Wire immediately when it is expected steps will be taken by city for 
abandonment and blocking of sewer tJ LOT LINE AND RELOCATION OF SAME WITHOUT 
EXPENSE TO THE UNITED STATES ACROSS SOUTHERLY TEN FEET OF LOT ACQUIRED FOR 
ADDITION TO FEDERAL BUILDING SITE AT DENVER. 


Laws 


RADIOGRAM 


Washington, D. C. 

June 22, 1935 - 1:05 P.M. 

Custodian 
United States Mint 
Denver, Colorado 

Reference letter addressed June 18 th. Wire immediately date of 

WHICH expected ADDITION LAND YOUR CUSTODY AND BUILDING LOCATED THEREON WILL 
BE VACATED BY PRESENT OCCUPANTS. 


Edward W. Witman 


Received 
June 24, 1935 
8:30 A.M. 


RADIOGRAM 


WashingtoNi D. C. 

June 22, 1935 - 1:05 P,M. 

CU£TOOI AN 

UNiTtcD States Mint 
Denver,* Colorado 

Reference letter addressed June 18th. Wire immediately date of 
WHICH expected addition LAND YOUR CUSTODY AND BUILDING LOCATED THEREON WILL 
BE VACATED BY PRESENT OCCUPANTS. 


LDVvARD W. WlTMAN 


RADIOGRAM 


Denver, Colorado 
June 24, 1935 

Edward W. Witman 
Procurement Division 
Treasury Department 
Washington, D. C. 

Retel June 22no. Building located on land acquired for 
EXPECTED addition TO MINT VACATED MaY 13, 1935. 


Skinner, Superintendent 


I 



CONFIRMING 


20t i935 


OF GOMtC.RCL. 

^LMVcR, COUikAUO 

G|£NTLUI£N: 

I AM HCRCWITH CNCLOSIMG A COPY OF AN AOVCRTISCMCNT WHICH WILL 
SHORTLY APPCAR IN A LOCAL NEWSPAPER RELATIVE TO OBTAINiHO BIOS FOR 
THE EXTENSION ANO REMOOELINB OF THE UNITED STATES HINT IN THIS CITY. 

I WOULD APPRECIATE YOUR COURTESY BY PLACIMO THIS NOTICE IN A 
CONSPICUOUS PLACE IN YOUR BUILDING. 

Respectfully, 

Mare A. Skinner, Superintendent 

Eim. 


Ju>«c ZO , ]9jk5 


CUSTOOIAN, 

PdST drricc butcoiMO 
OCMVCRf COCORAOO 

ueAR Sir: 

i mM HCRCWITM cMCLOSiMi A COPY OF AM AOVCRfIS lUCMT WHICH ftIU. 
&HORTCY APPCAR IM A (.OC<4. MCW&PAPCA RCCATIVC TO 08TAIMIHG AIDS fOU 
TMC exTENSION AMO tiCMOOCLIlia OF THC UMITCO bTATCS UiNT IM THIS CITY. 

I M)U.O APPftCCIATC YOU« COURTCSY 0Y PLACINO THIS NOT I Cl IM A 
CONSPICUOUS PLACe IN YOUR SUILOIHO. 

Rispcctfuluy« 


Emc. 


IAaRK a. SKIMNIR, SUPCRtMTlNOlMT 


Juwe r.o, 


CuSTOOl^sW 

jMiTco Status Customs buiuoiNG 
Dc?«vep, Colorado 

I^ear Sir: 

I /oa h5;rcwith suclosinc a copy of an advertiseulmt which will 
SHORTLY /iPFCAR IN A LOCAL NEWSPAPER RELATIVE TO OBTAINING BIOS FOR 
THE EXTENSION AHO REMODELING OF THE UNITED STATES MINT IN THIS CITY. 

I WOULD APPRECIATE YOUR COURTESY BY PLACING THIS NOTICE IN A 
CONSPiCLOUS PLACE IN VQUR BUILDING. 

;|^ESPECTFULLY, 


Cnc. 


Mark A. Skinner, Superintenocht 


JNCLOSURE 24415 


DENVER COLO. MINT 



treasury department 

WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


'"5‘"-«N6 000Tt THE ABOVE SUB- TSlir 
.■a.auaoiNO.ANOTHESELEnERS JrW- 




June 17, 1935. 


The Custodian, 
U.S. Mint, 
Denver, Colo. 


Sir: 


Under separate cover there is forv/arded, for your 

INFORMATION AND THE FILES OF YOUR OFFICE, A SET OF OR/V'- 

o7'lh"e eattensloniand remodeling 

the United States Mint, Denver, Colo. 

Information there are Inclosed copies of 
the advertisement for bids. Please display the same ' 
conspicuously In a public place. 


You WILL NOTE FROM THE ADVERTISEMENT THAT X DEPOSIT 
IS REQUIRED FOR EACH SET OF PLANS AND THAT THEY ARE 
ISSUED ONLY FROM THIS OFFICE. 

For your further information you are advised that 

AUTHORITY TO PUBLISH THE ADVERTISEMENT HAS BEEN FORWARDED 

DIRECTLY TO THE PUBLISHER OF a local newspapcr. 


Respectf ully. 



RECEIVED 

JUN 20 1935 


CHIEF CLERK 
(/. S. m/VT AT DENm 


INCLOSURE 24415 


in 

a 


F’ROM 

TREASU RV DERARXMENT" 
RROOUREMENX DIVISION 
RUBL-IO WORKS BRANOH 
RORM 8702 


(Recipient please destroy this tag.) 


.. i -i ■ ' 

(Divisioii and typewritar’s 
initiala.) 


Q P O 2—10433 







Standard Form 


DENVER, COLO. 

U. S. MINT 

EXTENSI ON & REMODELING 


NOTICE TO PRINTER 

This notice when used 
AS AN ADVERTISEMENT 
MUST BE SET SOLID. 

The NOTICE is to be 

USED AS A PAY ADVER¬ 
TISEMENT ONLY WHEN 
ACCOMPANIED BY WRIT¬ 
TEN AUTHORITY FROM 

THE Department. 

The law forbids pay¬ 
ment for advertise¬ 
ments NOT previously 
authorized. 


FOR N£l''/S ITEM ONLY 


TREASURY DEPAR7TVIENT, Procurement 
Division, Public Works Branch, 
Washington, D. C., June 17, 1935. 
Sealed proposals in duplicate will 
be publicly opened in this office 
at I P»M., July 22, 1935, for 

FURNISHING ALL LABOR AND MATERIALS 
AND PERFORMING ALL WORK FOR THE 
EXTENSION AND REMODELING OF THE 

U.S. Mint at Denver, Colo. 

Attention is directed to the 
SPECIAL conditions OF BIDDING SET 
FORTH IN THE SPECIFICATION. UpON 
APPLICATION, TWO SETS OF DRAWINGS 
AND SPECIFICATIONS WILL BE SUPPLIED 
FREE TO EACH GENERAL CONTRACTOR IN¬ 
TERESTED IN SUBMITTING A PROPOSAL. 

The above drawings and specifications 
f\DST BE returned to this office. 
Contractors requiring additional sets 
MAY obtain them BY PURCHASE FROM THIS 
OFFICE AT A COST OF PER SET, WHICH 
WILL NOT BE RETURNED. CHECKS OFFERED 
AS PAYMENT FOR DRAWINGS AND SPECIFICA¬ 
TIONS MUST BE MADE PAYABLE TO THE ORDER 

OF THE Treasurer, U. S* Drawings 

AND SPECIFICATIONS WILL NOT BE FUR¬ 
NISHED TO CONTRACTORS WHO HAVE CON¬ 
SISTENTLY FAILED TO SUBMIT PROPOSALS. 

One SET UPON request, and when 
CONSIDERED IN THE INTERESTS OF THE 

Government, will be furnished builders’ 

EXCHANGES, CHAMBERS OF COMMERCE OR OTHER 
ORGANIZATIONS WHO WILL GUARANTEE TO 
MAKE THEM AVAILABLE FOR ANY SUBCON¬ 
TRACTOR OR MATERIAL FIRM INTERESTED, 

AND TO QUANTITY SURVEYORS, BUT THIS 
PR I V I LEGE WILL BE WITHDRAWN IF TH£ SETS 
ARE NOT RETURNED AFTER THEY HAVE 
ACCOMPLISHED THEIR PURPOSE. W. E. 

Reynolds, Assistant Director of Pro¬ 
curement, Public 'Works Branch. 


EK 


(over) 


Standard Form 


DENVER, COLO. 

U. S. MINT 

EXTENSION & REMODELING 


NOTICE TO PRINTER 

This notice when used 

AS AN ADVERTISEMENT 
MUST 6E SET SOLID* 

The notice is to be 

USED AS A PAY ADVER¬ 
TISEMENT ONLY WHEN 
ACCOMPANIED BY WRIT¬ 
TEN AUTHORITY FROM 

THE Department. 

The law forbids pay¬ 
ment FOR ADVERTISE¬ 
MENTS NOT PREVIOUSLY 
AUTHORIZED. 


FOR NEWS ITEM ONLY 


TREASURY DEPARTMENT, Procurement 
Division, Public Works Branch, 
Washington, D. C., June 17, 1935. 

Sealed proposals in duplicate will 
BE publicly OPENED IN THIS OFFICE 
AT I p»M., July 22, 1935, for 
furnishing all labor AND MATERIALS 
AND PERFORMING ALL WORK FOR THE 
EXTENSION AND REMODELING OF THE 

U.S. Mint at Denver, Colo. 

Attention is directed to the 
SPECIAL conditions OF BIDDING SET 
FORTH IN THE SPECIFICATION. UpON 
APPLICATION, TWO SETS OF DRAWINGS 
AND SPECIFICATIONS WILL BE SUPPLIED 
FREE TO EACH GENERAL CONTRACTOR IN¬ 
TERESTED IN SUBMITTING A PROPOSAL* 

The ABOVE drawings and specifications 
MUST BE returned to this office. 
Contractors requiring additional sets 

MAY OBTAIN THEM BY PURCHASE FROM THIS 
OFFICE AT A COST OF PER SET, WHICH 
WILL NOT BE RETURNED* CHECKS OFFERED 
AS PAYMENT FOR DRAWINGS AND SPECIFICA¬ 
TIONS MUST BE MADE PAYABLE TO THE ORDER 

OF THE Treasurer, U* S* Drawings 

AND SPECIFICATIONS WILL NOT BE FUR¬ 
NISHED TO contractors WHO HAVE CON¬ 
SISTENTLY FAILED TO SUBMIT PROPOSALS* 

One set upon request, and when 

CONSIDERED IN THE INTERESTS OF THE 

Government, will be furnished builders’ 

EXCHANGES, CHAMBERS OF COMMERCE OR OTHER 
ORGANIZATIONS WHO WILL GUARANTEE TO 
MAKE THEM AVAILABLE FOR ANY SUBCON¬ 
TRACTOR OR MATERIAL FIRM INTERESTED, 

AND TO QUANTITY SURVEYORS, BUT THIS 
PRIVILEGE WILL BE WITHDRAWN IF THE SETS 
ARE NOT RETURNED AFTER THEY HAVE 
ACCOMPLISHED THEIR PURPOSE* W. E* 

Reynolds, Assistant Director of Pro¬ 
curement, Public 'Works Jranch. 


EK 


(over) 


Standard Form 


DENVER, COLO. 

U. S. MINT 

EXTENSION & REMODELING 


NOTICE TO PRINTER 

This notice when used 
AS AN ADVERTISEMENT 
MUST BE SET SOLID. 

The NOTICE is to be 

USED AS A PAY ADVER¬ 
TISEMENT ONLY WHEN 
ACCOMPANIED BY WRIT¬ 
TEN AUTHORITY FROM 

THE Department. 

The law forbids pay¬ 
ment FOR advertise¬ 
ments not previously 

AUTHORIZED. 


FOR NEWS ITEM OICY 


TREASURY DEPAimCNT, Procurement 
Division, Public Works Branch, 
Washington, D. C*, June 17, 1935. 
Sealed proposals in duplicate will 

BE PUBLICLY OPENED IN THIS OFFICE 

AT I p,.M., July 22, 1935, for 

FURNISHING ALL LABOR AND MATERIALS 
AND PERFORMING ALL WORK FOR THE 
EXTENSION AND REMODELING OF THE 

U.S. Mint at Denver, Colo. 

Attention is directed to the 

SPECIAL CONDITIONS OF BIDDING SET 
FORTH IN THE SPECIFICATION. UPON 
APPLICATION, TWO SETS OF DRAWINGS 
AND SPECIFICATIONS WILL BE SUPPLIED 
FREE TO EACH GENERAL CONTRACTOR IN¬ 
TERESTED IN SUBMITTING A PROPOSAL. 

The ABOVE drawings and specifications 
MUST be returned to this office. 
Contractors requiring additional sets 

MAY OBTAIN THEM BY PURCHASE FROM THIS 
OFFICE AT A COST OF ^^7 PER SET, WHICH 
WILL NOT BE RETURNED. CHECKS OFFERED 
AS PAYMENT FOR DRAWINGS AND SPECIFICA¬ 
TIONS MUST BE MADE PAYABLE TO THE ORDER 

OF THE Treasurer, U. S. Drawings 

AND SPECIFICATIONS WILL NOT BE FUR¬ 
NISHED TO CONTRACTORS WHO HAVE CON¬ 
SISTENTLY FAILED TO SUBMIT PROPOSALS. 

One SET UPON request, and when 

CONSIDERED IN THE INTERESTS OF THE 

Government, will be furnished builders' 

EXCHANGES, CHAMBERS OF COMMERCE OR OTHER 
ORGANIZATIONS WHO WILL GUARANTEE TO 
MAKE THEM AVAILABLE FOR ANY SUBCON¬ 
TRACTOR OR MATERIAL FIRM INTERESTED, 

AND TO QUANTITY SURVEYORS, BUT THIS 
PRIVILEGE WILL BE WITHDRAWN IF THE SETS 
ARE NOT RETURNED AFTER THEY HAVE 
ACCOMPLISHED THEIR PURPOSE. W. E. 

Reynolds, Assistant Director of Pro¬ 
curement, Public Works Branch. . 


EK 


(over) 


Standard Form 


DENVER, COLO. 

U. S. MINT 

EXTENSION & REMODELING 


NOTICE TO PRINTER 

This notice when used 
AS AN advertisement 
MUST BE SET SOLID* 

The notice is to be 

USED AS A PAY ADVER¬ 
TISEMENT ONLY WHEN 
ACCOMPANIED BY WRIT¬ 
TEN authority FROM 

THE Department. 

The law forbids pay¬ 
ment FOR ADVERTISE¬ 
MENTS NOT PREVIOUSLY 
AUTHORIZED* 


FOR rjtws ITEM ONLY 


EK 


TREASURY DEPARTOENT, Procurement 
Division, Public Works Branch, 
Washington, D* C*, June 17, 1935* 

Sealed proposals in duplicate will 

BE PUBLICLY OPENED IN THIS OFFICE 

AT I p»M., July 22, 1935, for 

FURNISHING ALL LABOR AND MATERIALS 
AND PERFORMING ALL WORK FOR THE 
EXTENSION AND REMODELING OF THE 

U.S. Mint at Denver, Colo* 

Attention is directed to the 
SPECIAL conditions OF BIDDING SET 
FORTH IN THE SPECIFICATION* UPON 
APPLICATION, TWO SETS OF DRAWINGS 
AND SPECIFICATIONS WILL BE SUPPLIED 
FREE TO EACH GENERAL CONTRACTOR IN¬ 
TERESTED IN SUBMITTING A PROPOSAL* 

The ABOVE drawings and specifications 
MUST BE RETURNED TO THIS OFFICE* 
Contractors requiring additional sets 

MAY OBTAIN THEM BY PURCHASE FROM THIS 
OFFICE AT A COST OF -P PER SET, WHICH 
WILL NOT BE RETURNED* CHECKS OFFERED 
AS PAYMENT FOR DRAWINGS AMD SPECIFICA¬ 
TIONS MUST BE MADE PAYABLE TO THE ORDER 

OF THE Treasurer, U* S* Drawings 

AND SPECIFICATIONS WILL NOT BE FUR¬ 
NISHED TO CONTRACTORS WHO HAVE CON¬ 
SISTENTLY FAILED TO SUBMIT PROPOSALS* 

One set upon request, and when 

CONSIDERED IN THE INTERESTS OF THE 

Government, will be furnished builders' 

EXCHANGES, CHAMBERS OF COMMERCE OR OTHER 
ORGANIZATIONS WHO WILL GUARANTEE TO 
MAKE THEM AVAILABLE FOR ANY SUBCON¬ 
TRACTOR OR MATERIAL FIRM INTERESTED, 

AND TO QUANTITY SURVEYORS, BUT THIS 
PRIVILEGE WILL BE WITHDRAWN IF THE SETS 
ARE NOT RETURNED AFTER THEY HAVE 
ACCOMPLISHED THEIR PURPOSE* W* E* 

Reynolds, Assistant Director of Pro¬ 
curement, Public 'Jorks Branch* 


-I- 

(over) 


Signal Armg 


S^r^iti^b at 

31 *VB 8 46TRSY 

WASHN DC 4 I 5 P JUNE 12 
CUSTODIAN US MINT 


c3—0501 p. fc oarmnmrr wmmw omcu iwa 
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DENVER COLORADO 

IMRE immediately WHEN IT IS EXPECTED STEPS WILL BE TAKEN BY CITY 

FOR ABANDONMENT AND PLUGSING OF SEWER AT LOT LINES AND RELOCATION 

OF SAME WITHOUT EXPENSE TO THE UNITEDSTATES iCBOSS SOUTHERNLY TEN 

FEET OF LAND ACQUIRED FOR ADDITION TO FEDERAL BLDG SITE AT DENVER 
COLO 

LAWS 
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RADIOGRAM 

V;ash|ngton« D. C. 

May 20, 1935 - 1:50 PM 

United States Mint 
Denver, Colorado 

After taking into account all considerations involved, I am strongly of 

THE opinion that THE GUARD ROOM OF YOUR MINT IN PLANS FOR READJUSTMENT SHOULD 
BE placed WHERE BOOKKEEPING ROOM IS LOCATED IN BLUE PRINT* PROCUREMENT 
DIVISION AND OTHER OFFICERS INTERESTED CONCUR IN THIS OPINION UNQUALIFIEDLY. 

Our SUGGESTION IS THAT BOOKKEEPERS ROOM CAN BE PLACED UPSTAIRS IN SPACE ALLOTTH) 

FOR FILING. Certain objections may occur to your mind but I hope that you will 

SUBSCRIBE TO THE OPINION THAT PLACING GUARD ROOM IN FRONT WITH LOOKOUT INTO 
ENTRANCE HALL IS OF PARAMOUNT IMPORTANCE OWING TO VALUES IN YOUR CARE. 


ROSS' 

Received 
My 20, 1935 
1:40 P.M. 


Director of the Mint 
Washington, D. C. 


radiogram 


Denver, Colorado 
May 20, 1935 


Location of guard room as per plans approved decided upon after taking 

ALL FACTORS INTO CONSIDERATION AND CONFERRING WITH REPRESENTATIVES GF PRO¬ 
CUREMENT Division and safety experts, all of whom, including myself, went into 
THE MATTER MOST THOROUGHLY. In ADDITION, OWING TO CONSTANT INTER-COMMUNICATION 
BETWEEN EXECUTIVE OFFICES AND BOOKKEEPER'S OFFICE FOR REFERENCE HIS BOOKS AND 
RECORDS, MOVING SAME TO SECOND FLOOR WOULD INVOLVE GREAT INCONVENIENCE AND DELAY 
IN FLOV OF ROUTINE T.ORK. FrOM MY POSITION ON GROUND HERE AND JUDGMENT BASED 
UPON EXPERT OPINION, AM CONVINCED ARRANGEMENT AS PER PLANS APPROVED OFFERS 
GREATER SAFETY THAN WOULD BE SECURED BY CHANGE SUGCESTEO. 


CONFIRMING 


Skinner, Superintendent 


RAD lOGRAM 

Denver, Colorado 
May 21, 1935 

Director of the Mint 
W-SHINGTON, D. C. 

Further reference your telegram 20th. If use of bookkeepers office 

FOR GUARDS IS FOR PURPOSE OF COMMANDING FRONT ENTRANCE WHICH IN MY JUDGMENT 
WOULD NOT MEET OBJECT SOUGHT, I WOULD RECOMMEND THAT MUCH BETTER CONTROL 
COULD BE ACHIEVED BY CONSTRUCTING UNDER STAIRWAY LEADING FROM FIRST TO 
SECOND FLOORS, A NEST FOR GUARD TO BE EQUIPPED WITH M4HINE GUN, GAS GUNS, 
GAS GRENADES, MASKS, ETC. ThIS NEST WOULD BE IN DIRECT LINE WITH FRONT 
ENTRANCE AND AFFORD PERFECT CONTROL THEREOF. NEST COULD BE CONSTRUCTED 
TO MATCH SURROUNDING WORK AND V OULD NOT BE UNSIGHTLY. IF SUGGESTION 

MEETS WITH YOUR APPROVAL, SKETCH COULD BE FORWARDED YOU NEXT FEW DAYS. 

\ 

There could also be installed if desired, a bullet proof revolving 
DOOR at front entrance, ELECTRICALLY CONTROLLED. 

Skinner, Superintendent 


CONF IRMING 


RADIOGRAM 


Washington, 0. C. 
May 25, 1935 

^ 10:15 A. M. 

United States Mint 

Denver, Colorado 

Please send sketch showing proposed change relative to guard 

ROOM AND STAIRWAY. I WILL AT LEAST SEE THAT IT IS GIVEN CONSIDERATION, 


Received 
May 25, 1935 
J 10:10 A.M. 



STANDARD FORM NO. 14 A 
Approved by the President 
March 10.1926 


Treasury department 

WASHINGTON 


TELEGRAM 

OFFICIAL BUSINESS—GOVERNMENT RATES 


tjf. SEart 
United 

DauTar, folorado. 


Charge Treasury 


’Amt ro, 193Si 
D^artment, Apf 


^ROPRIATION FOR 


OoHny^iany Jfacil itlaa 

(The appropriation from which payable must be stated on above line) 


55uS 




Aftar taking into aeeaaat all aaasldaratlons inrolTad T a» atrongly 
af tka apiaioB that tha gourd rooa of /our Hint in plana for raadJUAtaents 
ahoold be plaaad ahara tha hookkaaplsg rooa is loeatad in blue prioto &7GP 
Froeoranaict DlTislon and othar officials iatsrsstad e«ieur in this opinion 
onqnalifiadly rrOF oor sogiwstlon is that bookkaapars roon can ba placed 
opstalra In J’nsaa s|l oatMM for filing. BTOP Certain objactiona nay occur 
to your Bind but X ho^ that yon sill suhscrlbs to ths opinion that placing 
guard room with outlook into ontraneo hall la of papanount Inportanoa 
oalag to value's in your oaxu* 


Xmik TATLOd ROSS 
Director 








STANDARD FORM No. 14 a 
Approved by the President 
March 10.1926 


Treasury Department 

WASHINGTON 


TELEGRAM 

OFFICIAL BUSINESS—GOVERNMENT RATES 


yioy 24, 1925 

Charge Treasury Department, Appropriation for 

(The appropriation from which payable must be stat^ on abovVline) 
u. a. oornxMSNT PKorriMo omci: ibu 2—14117 


Hr, 

United States ^nt, 

DeoTer, Coleredo. 

slcetoh 

r.X.tlw to rookI nos aad 

atotm? rrop 1 will et losat am that tt la wlwan oonaldancloo. 


KnU« TATLUK ROSS 

Direotor* 
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WASHINGTON D C 1 5 OPM MAY 20 1935 

MARK SKINNER 

US MINT 

DENVER COLORADO 


c^—«€01 


19 


AFTER TAKING INTO ACCOUNT ALL CONSIDERATIONS INVOLVED I. AM STRONGLY 
OF THE OPINION THAT THE GUARD ROOM OF YOUR MINT 

IN PLANS FOR READJUSTMENTS SHOULD BE PLACED WHERE THE BOOKKEEPING 
ROOM IS LOCATED IN BLUE PRINTS STOP PROCUREMENT DIVISION AND 

OTHER OFFICIALS INTERESTED CONCUR IN THIS OPINION UNQUALIFIEDLY 
STOP OUR SUGGESTION IS THAT BOOKKEEPERS ROOM CAN BE PLACED UP STAIRS 

IN SPACE ALLOTTED FOR FILING STOP CERTAIN OBJECTIONS MAY OCCUR 
TO YOUR MIND BUT I HOPE THAT YOU WILL SUBSCRIBE 


TO THE OPINION THAT PLACING GUARD ROOM IN FRONT WITH 
LOOKOUT INTO ENTRANCE HALL IS OF PARAMOUNT IMPORTANCE OWING TO 


VALUES IN YOUR CARE. 







NELLIE TAYLOE ROSS. 

1244pm 










RADIOGKAM 


Washington, D. C, 

«fiAY 20, 1935 - 1:30 pm 


United States Mint 
Denver, Colorado 

After taking into account all considerations involved, I am strongly oi^ 

THE opinion that THE GUARD ROOM OF YOUR MINT IN PLANS FOR READJUSTMENT SHOULD 
BE PLACED WHERE BOOKKEEPING ROOM IS LOCATED IN BLUE PRINT# PROCUREMENT 
DIVISION AND OTHER OFFICERS INTERESTED CONCUR IN THIS OPINION UNQUALIFIEOuY# 

Our SUGGESTION IS THAT BOOKKEEPERS ROOM CAN BE PLACED UPSTAIRS IN SPACE ALLOTTID 

FOR FILING. Certain objections may occur to your mind but I hope that you will 

SUBSCRIBE TO THE OPINION THAT PLACING GUARD ROOM IN FRONT WITH LOOKOUT INTO 
ENTRANCE HALL IS OF PARAMOUNT IMPORTANCE OWING TO VALUES IN YOUR CARE. 


Received 
May 20, 1935 
1:40 P.M. 


ROSS 


8. C. Form No, 7 


^i0nal Corpa, Unit^h ^tatra Armg 


IRrmttrii at 

10 Wb b^Itrsy —=—=— 

WASHN DC IOI 5 A MAY 25 

U S MINT 


0^—w. ■. eoTWoniKirr rKomwo omen itw 


19 


DENVER COLO 

PLEASE SEND SKETCH SHOWING PROPOSED CHANGE RELATIVE TO GUARD ROOM 
AND STAIRWAY STOP I WILL AT LEAST SEE THAT IT IS GIVEN CONSIDERATION 

NELLIE TAYLOE ROSS 

92ifA 



received 

- . . .-r- PRK 













RADIOGRAM 

Denver j Colorado 
August 4, 1994 

Hon. L. W. Robert, Jr. 

Asst. Seo’y. Treasury Department 
Washington, D. C. 

Have uust received proposal for bale of Soripps-Howard property 

FREE FROM ALL ENCUMBRANCES, DEEDS, MORTGAGES, LEASES AND AN ABSOLUTE 
CLEAR TITLE FOR THE SUM OF TMIRTY-TlO THOUSAND AND FIVE HUNDRED DOLLARS 

Am forwarding by air mail all information to Procurement Division as 

PER instruct IONS. 


Skinner, Superintendent 


CONFIRMING 


D^iSR, COLO. 


I’rocurerent TMvislon, 
ubllQ orks Branch 

’’Of.NURAL is.r*K8J!:3." 


Pff-SA-J 


April 4, 193S. 

i^ark A. klnner, Supt. 

U.’. 

l)«i3\er, Colo. 

Following Inforration relatlva aiitranoa weigh clerks vault 
Dwnver Colorado J'lnt desired{atop)Dopth of vestibule(stop) 
deaerlbo day gate and rovable platform(stop)If not day date 
now should new one bo orovldod. 


yupervlslng Architect* 



Confirmation mailed 


TCB-k 
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Treasury Department 


WASHINGTON 


TELEGRAM 


Laroii E, 1^55. 

Charge Treasury Department, Appropriation for 


OFFICIAL BUSINESS—GOVERNMENT RATES 


.. 

(The appropriation from which payable mutt be stated on above line) 


tteperiatoadaut, Ulnt, r^Qv»r,0cilo« 


Brooi# ^taa for your Mlat ahirtptd from tfaahington iflBbru«ry twenty-eighth and 
ahould strlTe yonr huilding within next few days STGP Arrouseitents aade for 
the ereotion of the getee upon tlielr arrlTOl end for a teohnlonl ropreuentutire 
of ProcuTMaent DtTteion to mke final Inapeotion. 


0*Relll7, Aoting Director* 







rad iogram 

Washington, D. C. 

March 2, 1935 

Superintendent 
United States Mint 
Denver, Colorado 

Bronze sates for your Mint shipped from Washington, February 28th, 
and should arrive your building within next few days. Arrangements made 
for theeregction of gates upon their arrival and for a technical representatise 
FROM THE Procurement Division to make final inspection. 


Received 
March 4, 1935 
n 9 i 00 A. M. 


O'Reilly 


■arch Ifl, 1955 


Hon. Helllo Tayioo Rosa 
I>lroctor of the Mint 

Sbshiagtonif S. C« ^ 

Ify dear Goremoet 

I 6Ja wary mcb dia&PixAated to recelTe your letter 
<ia;,ad March 14 la which you convey the Ira'oimtion that the Fro- 
curenent Hivlaiwi had indicated that it la too late to wmkm a 
change in the ceiling over the rofineiy. Thia natter eea gone 
into very thoroughly eith Mr. Clark and be underatood perfectly 
that this apace «es needed not only for atorage bat for tho 
pUclng of oondena r and ducta froa the refineiy and where our 
pipea oad conduita are to run, as wall as a place for the CottreU 
eya.en, ahoold it be decided that thia systen ia to be inatalled. 

The caaracior of ceiling which they propone to put 
on w«ild not stand up were the funes fr» the refinery to cone 
ia caatact with the netallic lath which they propose to use for 
the carrying of the plastering of this ceiling. 

It will be a serious aistake if the building is to be 
constructed as now conte^iated as I itel certain that this floor 
■ill aventually have to be installed and to install it after the 
building is constructed will cost aoch nore than to it at 

tho tine of construction. This nattor as not gono Into during 
tho dincusnlou of plans as it was clearly understood by ns that 


Hr* Clark ms eomittsd to this floor sod oothlag ms sTsr iodiestsd 
ustll so saw tbs plans of the •lemtion that this was to he a hung 
oeiliag* 

1 foal vary sure If the Procurenant DiTision rould care to 
iatorviaw Hr* Hern and Hr* Band both of «hon are faniliar with our 
noodSf that thoy will confini all that X an saying regarding tho 
Inportonoo of ihat wo are asking* X will appreciate your again 
taking up this natter with the Proourenent Division, with a view 

of having than revise their plans of construction aooordingly* 

/ 

Respectfully, 


Bark iu Skinner, Superintfakdent* 



ifatrch Ag 1986, 


ProcuireMat Divlsloa 
<*ub^c Jiorks firsAch 
Ti*«t**UTy l><'p<LrtHeBt 
v^^siiLagtoa, 1) C 

Ti» of the cleinutlofi of the bok fcddltioB 

which isr. Mean trought out with hia ahow the celUng of 
aecond floor hai4f froK above. Thie coaatnjctlon is not 
oettafactory as the bcUI Utho wiU bu atttckoi the 

acid fuaea aad Z doubt if It woold last ooe ^car. »« 

need thia opaee badly for atovnge for the r6flner7 *^0 
wo have xio place to store filter tanka, trucks, eto. 

Ihla equlpmeat la now stored ca aecoac floor corridors 
aaa this space will aoi. be av,.ilable »taB the refinery 
aoves into the new edditloni* The corridors mat bs 
kept clear. 

The floor la the attic should be eonatrueted to 
caxry a Boderatc load so that it say ha pemanently utlli. 
sod lor so greatly needed storage apace. 

The finish of the refinery valla sad calling aho ld 
of ceuent aortar and trowaled aaiooth* 

Kecpect fully. 


Mark A. Sklner, Supariatendeat 


S. C, Form No* 7 

Signal Olarpa, ^tatfa Armg 

fomui^h at 
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16 WVB B 44TRSY 

19 

WASHN DC 11SP MARCH 2 I 935 

SUPI U S MINT 

DENVER COLO 

BRONZE GATES FOR YOUR MINT SHIPPED FROM WASHINGTON FEBY TWENTY 
EIGHTH AND SHOULD ARRIVE YOUR BLDG WITHIN NEXT FEW DAYS 
STOP ARRANGEMENTS MADE FOR THE ERECTION OF THE GATES UPON 

THEIR ARRIVAL AND FOR A TECHNICAL REPRESENTATIVE OF PROCUREMENT DIVN 
TO MAKE FINAL INSPECTION 

. OREILLY 


I23IP 








PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


DENVER, COLORADO MINT 

TREASURY DEPARTMENT 

WASHINGTON 

February 16, 1935. 


IN REPLYING QUOTE THE ABOVE SUB- T>\ir 
JECT.BUILDING,AN0 THESE LETTERS * DIT# 


Mr. Mark A. Skinner, 
Superintendent of U. S. Mint, 
Denver, Colorado. 




FEB 19 1935 


CHIEr clerk 

AT DtaiTifi 


Dear Mr. Skinner:- 

In preparing plans for the vault in the weigh 
room, we find that it would probably be necessary to set 
up two coluams to support the floor at this point. One 
of these columns will be located in the blower room and 
the other probably in the partition between this room and 
the deposit melting room. 

The original plans for the mint shoT.' that at one 
time there were two wells underneath the floor of the blower 
room, and we would like to have a sketch made of these two 
rooms showing the location of the eqiiipraent which inclxides 
gas meters, blowers, elevators, etc., in order that these 
columns may be located in a manner that will not interfere 
with the operation of these machines. If anything is known 
of the location of the old wells, kindly include this informa¬ 
tion on the sketch also. 

Thanking you in advance for these favors, I am 






S, Form No* 7 


OInrpa, InttpJi ^lat^a Army 


jR]prrnir& at 


rS —0501 n. a •otchmukw rwtwrnw omr«; it M 


10 WVB B 44TRSY 
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WASHINGTON DlSTRICTOFCOLUMBIA l44P FEBY 12 I 935 


SUPERINTENDENT UNITEDSTATES MINT 

DENVER COLORADO 

RETEL EIGHTH PROCUREMENT DIVISION ADVISES THIS BUREAU FINISHED GATES WILL 
BE READY FOR SHIPMENT FROM WASHINGTON SOMETIME THIS WEEK STOP 
CONTRACTORS HAVE INFORMED PROCUREMENT DIVISION INFORMALLY THAT ALL 
ARRANGEMENTS HAVE BEEN MADE FOR THE ERECTION OF THE GATES UPON THEIR 
ARRIVAL AT YOUR BUILDING 

ORI ELLY 

ACTING DIRECTOR OF THE MINT 

4 
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Treasury department 

WASHINGTON 

Charge Treasury 


TION FOR 


--_ 

(The appropriation from which payable must be stated on above line)' 


u. t. oomNiuxT rtwralTornctM^^^a— TJnT" 


lirzsaTs:'—... - 

^ iTooiupwiant Dlriaion infonMlly that niiT T*- Ooatraotopa hatva 


Aatlaf; Dlraotar* 
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TELEGRAM 

OFFICIAL BUSINESS—GOVERNMENT RATES 


From 


Bureau 


of ^ umt 


Chg, Appropriation 


GOfsmMnt voellltlM 


iwmtm rs I4« I9sa» 


r. m. oorKMXwarr nurrmro omca: s«9u 


SttptrlaiMdant, 0S ULnt^ Tmewmtf :}qII.o* 


floor 


Tta mlMid tmtmUrm/iimo from, thm Troomnmt dtrialoti Ooto of 

D*oo«V«r fiftoofttk liiow ovmo roUiag bmmIiIbm SWP Tdut ]>1jui rmoammo&m 
•ight tollUf; naohittMi jijop nm art only mix pnomom oo» iastnUnO ia 
yoor Mlmt am Im Saa nrenolMKi «lx n>llji m^rply mtrlpm for nigiit ooia 
ptommoo STOP Xa Philadalphia alavia taa-iaob rolla and thxM aixtom^laOh 
Mia aupfly twmty^m pvaaaaa SKP la Tlaw tko abowm mtotmont aa 
to OfBiiMt la tlM otlMT l^ta plaaaa axjaala to tlw Barooa your laalatanoa 
i 0 >oa alght roUa to wppXy aU praaaaa 3Ka» Bran takli^ into ooaaldaraUai 
tfca foot tkat tAiraa of your praaaat rdla ara ivaotloally okaolata aad tliat 
yaa aro terlag anmfMturad for you ana aot of xolla at tha Uiat la Phlladalplila 
yon nili tk«i kava asxw oonolatton of tbla aaa raU flra good roUa ahlak 
aouid appaar to bo nm thaa anougH to foad alz yraanaa STO? riaaaa aim 
raply today a«ap a lottar fion tka rroou r n am t Tilalalan datad liaoanbar 
flftaenth Mob abould bavo aoaoniMuilad tba lOaoprlata to yoor Mint la bali« 
foraardad by ainaall today* 




A/ ^ 

^ “fi 

A/ ^ V ^ 
/y ^ A\ 


NaUla fbyXoa 
Ittraator* 












radiogram 

Washington, 0. C. 

United States “'^int February 19, 1935 

Denver, Colorado 

In order that there may be no delay in appropriation of working drawings 
please wire vhetmer tentative plans sent you by air mail February Uth are in 

ACCORDANCE WITH YOUR UNDERSTANDING AND GENERAL ARRANGEMENT, INCLUDING SIZE OF 

BUILDING. LOCATION OF DIVISION, ETC. MINOR CHANGES OF PETITIONS AND LOCATION 
OF EQUIPMENT CAN BE DETERMINED LATER. 

Nellie Tayloe Ross 


Received 

' F£bruary19, 1935 


STANDARD FORM No. 14A 
Approved by the President 
March 10,1926 
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FELEGRAM 


vC 


Treasury Department 

WASHINGTON 

3mm»rr 19, I 930 . 

Charge Treasury Department, Appropriation for 


OFFICIAL BUSINESS — GOVERNMENT RATES 

3«pwlnt«i<i.at, ua Mint, Dmwmr, Oolo. 


Oovammant TteoillUaa* 

(The appropriation from which payable must be stat^ on atwe line) 
V. • soTsmvjmT rezvmo arrums >ms 2 —14117 


Mr. 3lark of Prooursnont OlTloloa has aufanittad to m 

•WLoh MTing 0 eould be nede etifflaiMt tA w^aa f^Xowin^ (tiannee la xdLeae 

tke drivM^v ^ ocMMa ellMliMtioa eleo of Inrnwenmud omum la 


Nallia Tayloo Roas, 
Diraetor. 


RECEIVED 

JA^' ’.2 1935 


Chil.: * ’"'^K 

U. 8. MhyT A! Oc....rff 







cx ^V>Mn No* 7 


^i5nal (HavipB, IlmteJii #tat?0 Armg 


at 

SWVB AX 99TRSY 

WASHINGTON DC 1030AM JAN 19 1935 

SUPT U S MINT 


05Q1 g. a ooTHpntCTT raomyo omcms itm 
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DENVER COLO 

MR CLARK OF PROCUREMENT DIVISION HAS SUBMITTED TO ME THE 
FOLLOWING changes IN PLANS BY JVHICH SAVINGS COULD BE MADE 
SUFFICIENT TO ADD THE SEVEN FEET YOU URGE TO NEW 
CONSTRUCTION COLON ELIMINATION CF FOURTH FLOOR IN VAULT NOW USED 
FOR SILVER WHICH CAN BE /HSTALLED SOME FUT-URE TIME COMMA 
elimination also OF TURN AROUND SPACE IN THE DRIVEWAY AND 
elimination OF THE CLOSING OF^.INDOAfS v.lTH MASONRY ON SOUTH SIDE 
OF FIRST FLOOR STOP INCREASI Ncjj^RESENT SILVER VAULT TO THREE STORES 
INSTEAD OF FOUR wOULD ADD SEVENTEEN THOUSAND CUBIC FEET TO PRESENT 
CAPACITY OR ABOUT SIXTY FIVE PERCENT STOP IF YOU FAVOR THIS CHANGE 

WIRE WITHOUT DELAY STOP CONSTRUCTION IS BEING HELD UP PENDING DECISION 
ON THIS POINT r 

RECEIVE! 

JAN 22 1935 

956AM 


ROSS 


'i -h 


A ^ CHIEF CLEHK 

U. 8. MIHT AT DENm 











#t0nal (!l0rpa, ^tataa Armg 


^mxtth at 


19>VB AX 91TRSy 
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..AShlLGT JC 450Ph/i JAN 15 1935 

LR mark skinner 

SUPT US MINT DENVER COLORADO 

RETEL This DATE RELATIVE YOUR CONiEEtiPT I ON FOR SEVEN ADDITION FEET 

ON PROPOSED EXTENSION REQUEST THAT YOU ADDRESS TO ME A 

LETTER .vlTHOUT DELAY SETTING FORTH FINALLY YOUR POSITION ON QUESTION 

IN CONTROVERSY BET^^EEN YOU AND MR CLARK STOP STATE 8PECIRLLY 

ALL FACTS AND ARGUEMENTS .vHEr^EUPON THEY .VILL BE SUBMITTED TO 

THE SECY OF THE TREASURY TO-GETHER .1 TH THOSE OF MR 

CLARK AND HIS RECOMMENDATIONS STOP IT MAY BE THAT THE 

SECY IF CONVINCED THAT YOUR DESIRE^ARE REASONABLE CAN FIND 

A .»AY OF PROVIDING FOR ADDITION FIRST OF SEVEN ADDITIONAL 


FEET 




340PM 






S. C. Form No. 7 
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iSlpmtJpii at 
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21 WVB B 54tRSY 

WASHN DC NFT FE3Y I 9 1935 

U S MINT 

DENVER COLO 

IN ORDERTHAT THERE MAY BE NO DELAY IN PREPARATION 
0»- WORKING DRAWINGS PLEASE WIRE WHETHER TENTATIVE PLANS SENT BY 
AIR MAIL FEBY FOURTEENTH ARE IN ACCORDANCE WITH YOUR UNDERSTANDING 
OF GENERAL ARRANGEMENTS INCLUDING SIZE OF BLDG LOCATION OF DIVISIONS 
ETC STOP MINOR CHANGES OF PARTITIONS AND LOCATION OF EQUIPMENT 
CAN BE DETERMINED LATER 

ROSS 

4i6p 


PHONED B 
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Treasury department 


WASHINGTON 


\ V Jaaaaxy IS, I93>« 

'Qiarge Treasury Departmert, Appropriatiom fob 


llttaa _ 

poya^ most be Stated oo abore fiD^ 




2^14117 


dTm Unrk i>klisMr, 
U. »imt, 

Coiorada* 




8- 




Ratal this data ralatlva pour aontMtloa for aavaa adAitlanal faat oe. 
propoaad axtaaaloB raqoaat that pou add^aaa to aa a lattar vltbovt dalap 
aattiar forth flaallp poor poaltlon on quaatloa la eoat r oa ar^ hata ae a 
pou aad ue. Claric fTTOP Rtata apaaifiaallp all faata aad arpasata 
arbaraapoK thap all! ba auboittad to tha saeratarp of tha Trapavip 
toeatbar aith thoaa of Mr* Clark aad hla raaaaawadatioaa *TOP It aap 
ha that tha f^ratarp if ooaaiaead that pour daslraa ara raaaooahla aaa 
flad a aap of prorldlag for addad eoat of aaaaa addltioaal faat. 

X?XUS T«TLOt^ aOSB 
Dlreetor 









C.^ 
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Treasury department 


WASHINGTON 


D»O0aber 28. 1934* 

Charge Treasury Department, appropriation for 


_Oovennmt . 

(The appropriation from which payable mutt be i^tated on above line) 
o. ■. oovi«iiM«jiT ranrriM* omoBi am 2—14117 


auperlAtandtat, irs Mint, Ptnrtr, Colo* 


Bnrt bMn ungiae apeed nilli rafartnoe to iattallatlon of grill ana oh aaanrad 
ttet voiic will be aocoeutod within a nonth STOP X ahara four oonoam on 
aooouat of dsla/* 


HOllia Thyloa Roaa, 
Dlrootor* 






Signal (Harps, ^tatfs Army 


at 

— ~ — ■ ■■ ■ . - ■ _■ ^ _ _ 9i3~~Q501 p. a, oorwtKifprr ntomwo oitictii ivt» 

13WVB GG 30TRSY • 

WASHINGTON D C NFT DECEMBER 28/29 1934 

US MINT 

DENVER COLORADO 

have been urging speed with REFERENCE TO INSTALLATION OF GRILL 
AND AM ASSURED THAT WORK WILL BE EXECUTED WITHIN A 
MONTH STOP I share YOUR CONCERN ON ACCOUNT OF DELAY 

ROSS 

906 AM 











R A D I 0 GVR A M 


Denver, Colorado 
*Jecember 28, 1934 


Director of the Mint 
Washington, D. C. 

Please advise status of grille gates which it was contemplated 
would be installed at front door of Mint. 

Skinner, Superintendent 


CONFIRMING 


RADIOGRAM 


Washington, D. C. 
December 28, 1934 


United States Mint 
Denver, Colorado 

Have been urging speed with reference to installation of grille 

AND AM ASSURED THAT V.'ORK WILL BE EXECUTED WITHIN THE MONTH. I SHARE 
YOUR CONCERN ON ACCOUNT OF DELAY. 


Nellie Tayloe Ross 


Received 

December 29, 1934 
9:25 A.M. 


TREASURY DEPARTMENT 



WASHINGTON 


OFFICE OF 

DIRECTOR OF THE MINT • 

IN REPLYING QUOTE INITIALS 


Mr. iidark Skinner, 
United States I.ttnt, 
Denver, Colorado, 

dear Ivir. Skinner: 


Decerabar 26 


, 1934. ^ 



I have 0 one over with I^r. Clark, the blue prints which were mailed to 
you last week. We discussed in detail the changes ^diich were proposed in 
the monorandum drawn up while Lip. Cram and I were with you. 


It appears that most of the changes you and your associates asked for 
have been made; not all of them, however. The rolling room, to be sure, is 
not as long as we desired. It provides, however, for seven rolls, isdiich, 
considering the capacity of the equipment in the coining room, will, we are 
confident, suffice to supply all needs. The position of the columns, you 
will note, has been changed, making room for the movanent of trucks and material, 

‘u 

You will note that in Iilr, Cram’s revised plans there is a separation of 
space for make-up and transfer operations. However, as he points out, if it is 
desired to have them both in one room there is the same space allowed as before 
and they can be kept together as now. 


The position of the laboratory has also been changed from the corner 
where you wanted it, and the office upstairs for Ixlr. Wagor has been placed 
closer to his scene of operations. It is possible that you and he will feel 
that 1 ±ie light for the laboratory is an important consideration, making the 
corner more desirable. Mr. Clark emphasizes that if the outside dimensions are 
found acceptable in that unit, that the partitions can be put in as best suits 
the Mint officials. 


He also urges the importance of that open way where the lockers were 
placed to avoid trucking through the coining room, which I think you will like. 

Again referring to Mr. Wagor's office, I see no reason why two should be 
provided for him; why he should not occupy exclusively the one upstairs near 
the scene of his operations. Would you not find his office space down stairs 
more useful for some other purpose? Llr. Wagor’s responsibility is the refinery 
and that is where his time should be spent, 

I request that you and your department heads get together around the table 
and go over these changes, and that you consider them with open minds. If you 
have objections, backed by good reasons, you can rely upon me to contend for 
them as I have great confidence in the judgment of you who are handling operations. 



J 


The reason the full estimates of space were not granted as 
we requested was, it is emphasized, because the allotment of funds 
is insufficient to finance it, and no more money is believed to be 
forth coming. 


Yours sincerely, 




* 






NELLIE TAYLOE ROSS 
Director of the Mint. 


R:W 


RADIOGRAM 


WASHINGTONf D. C. 

December 26, 1934 
12:08 P.M. 


Skinner, Superintendent 
United States Mint 
Denver, Colorado 

Sending letter today relative to plans mailed last VvEEK. Pending kbk 
receipt of it, please be considering proposed changes. 


Nellie Tayloe Ross. 


Received 

December 26, 1934 
11:20 A. U. 


S. C. Form No. 7 

Signal (Haxps, ^tatfa Armg 

at 

- ————— c3—0501 p. ^ ooTKKinuorr rmBrnwo omom: tta* 

6 WVB B laiKSY 

WASHN DC 120SA DEC 26 1934 
SKINNErt U S MINT 

DENVEk COLOkADO 

SENDING LETTEk TODAY kELATIVE TO PLANS MAILED LAST WEEK PENDING 
rtEcElPT OF IT PLEASE BE CONSIDEkING PROPOSED CHANGES 

NELLIE TAYLOE rtOSS 
IO 5 OA 










% 

RAD 1 OGRAM 

United States Mint 
Denver, Colorado 

Washington, D. C. 
May 25, 1935 

10:15 A. M. 

Please send 

SKETCH SHOWING PROPOSED CHANGE RELATIVE TO GUARD 

ROOM AND stairway. 

1 WILL AT LEAST SEE THAT IT IS GIVEN CONSIDERATION 


Ross 


Received 
May 25, 1935 
10:10 A.M. 


S. C. Form No* 7 
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DENVER COLORADO 

PLAT AND REPORT ON SURVEY DENVER COLO MINT NOT RECEIVED EXPEDITE 
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NEAL MELICK 
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DENVER, COLO.: MINT 



TREASURY DEPARTMENT 


WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


October 17, 1934 



Postmaster, 

Denver, Colorado. 


Sir: 


Reference is made to the land sought to be ac¬ 
quired for the enlargement of the present site for 
the Mint at Denver, Colorado, 

You are advised that acceptance has been made 
of the proposal of the Denver Publishing Company, 
for the sale of property located on the westerly side 
of Evans Street between Capitol Street and Colfax 
Avenue, in amount $25,000.00, as the site for the 
proposed enlargement of the aforesaid building. 


Respectfully 



PHONE TABOR 3281 



Jnc- 

T ^ealtor S 


REAL estate 

insurance 
rentals loans 


MCMBCR or 


DENVER NATIONAL BLDG. 

l7tHANO CHAMPA STS. 

DENVER 


THC DCNVCP REAL ESTATE EXCHANGE 


August 20, 1954. 


Mark A.Skinner, Superintendent 
Treasury Department, 

United States Mint Service, 
Denver, Colorado. 


Dear Mr. Skinner: 


I shall be pleased to make the appraisal of the lots 
located south of the Mint. Have you the legal descrip¬ 
tion? I am assuming that you desire the valuation on 
all of the property owned by The Denver Publishing Compary, 
now occupied ly The Hartmann-Bruderlin Printing Compaiy. 

Tha nki ng you for the opportunity of serving you, I 
remain 



LFE.AiB 




SITE PROPOSAL 


PMt«n PUt, 

Photocraphf, 
eto., At tAia 
oomor. 


(Synopais Na) 

PW-L 


The Secretary of the Treasury, ^c'cityand’daVe) 

Procurement Division, Public Works Branch, 

Washington, D. C. 

In response to your invitation for offers of property for the Federal building at_ 

., the undersigned hereby propose to seU or 

donate to the United States of America for $-the foUowing-described land, to wit: 


I 


a 


Bids may be submitted in the alternative, viz: Bwtwsu.; 

(}) For the land, vendor reserving buildings, or 
(2) For the laud, and improvements. 

REMARKS 




IS 


The name of the holder of the mortgage on the above property (or his local representative) is 

The distance (by a public traveled route, practicable for mail 
wagons) from the corner of this site at the intersection of the 
abutting streets to the— 


(1) Point where the mails are taken from the trains at the 
railroad station handling the bulk of the mail is_feet. 


(Signature. State whether as owner or agent." ’"write *pialniy) 


(2) Center of city carriers’ delivery district is_feet. 

(3) Reputed center of population of the city is_feet. 

(4) Business center is__feet. 


Street No __ 

P. O. Address _ 


(Tills proposal sliouia be Oiled out with typewriter. Any pbotograplis attacbed must be 

Plat must bo on tracing: linen) 

Form 8884— TREASURY DEPARTMENT— Pbocubeii*nt Division, Public Works Branch 


mounted on musUn. 


U. S. COVERKMENT PRINT1N6 OFFICE! ItlE 2 —166S9 


















TREASURY DEPARTMENT 

WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


■in»LTni<, QUOTE THE ABOVE SUB- 
•CT, lUILDm*. Aim THEK LETTCtS 


PW- 


CONDITIONS 

Governing Purchases of Federal Building Sites and Forming Part of 
the Attached Department Letter of Acceptance 

1. Title . That within 30 days from the date of the attached 
acceptance, and without additional expense to the United States, 
the vendor shall cause to be executed and delivered all abstracts, 
plats, maps, official certifications, affidavits, evidence of title, 
deeds of conveyance, etc., necessary to convey to the United States 
of America a valid and satisfactory title to said land clear of all 
mineral rights, easements, restrictions, leases, judgments, taxes, 
assessments, liens, or incumbrances of any sort, existing or inchoate, 
at the date of the transfer of the title to the United States; that 
said vendor shall so furnish said title papers, etc., as to make 

the same in every respect satisfactory to the Attorney General of 
the United States; that the deed to the United States of America 
shall be typewritten, and that the consideration stated in such 
deed shall be the actual consideration paid by the Government, ir¬ 
respective of any consideration or payment from other sources to 
the vendor. (It is not necessary to discharge liens and mortgages 
until the transfer of title to the Government is about to be made.) 

2. Survey . That without expense to the United States the ven¬ 
dor shall furnish a careful survey of said site, based on the local 
land records as required by the attached "Specification for Vendor's 
Survey;'' have the surveyor set permanent stone markers at each corner, 
or bound, of the land; have the description in the deed to the United 
States conform to the actual measurements and refer to the monuments 
utilized by the surveyor; such survey, etc., to be first submitted 

to this department at the earliest practicable date, and all required 
corrections therein and in the setting of said monuments promptly 
made to the satisfaction of the Director of Procurement, Treasury 
Department. 

3. Continuation of Abstract, etc. That immediately preceding 
the payment of the purchase money the vendor shall have said abstracts 
of title continued down to, and including, the date of the recording 
of the deeds, etc., to the United States and show such recordation, 
and also have appended to said abstracts the proper official certifi¬ 
cation showing that all taxes, special assessments, charges, liens, 
judgments, conveyances, mortgages, or incumbrances of any character 
whatsoever, existing or inchoate, standing as a charge against any part 
of said site at, or before, the date of recordation of said deeds', etc. 
to the United States, have been duly paid, discharged, and released 
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sitrwitho^r clear title to the ;vhole of said 

be vested in thfuiuersrt'’®!'''’!?^’'®” 

the United States. ^ without additional expense to 

by theUnlSrl^F^e vendor agrees to the institution 

United States of condennation proceedings for his oronertv 
l^odiately upon the aocoptanoo of hi. proposal for the sal^of 

Er-F-- 

ru"£F^F~‘°” 

suoh as attomay in charga of the case »lth 

sucn security as he deems necessary to insure the acouis^tion ne 

sJ: ?orSii: Soee'd 

e:str:rti: o^oLL“:Ln^ro::^rg:: 

lard f^r l§e-ot“°.”f 1°”'’ dedication of 

loi streets, alleys, or sidewalks is required by the letter of 

thr?.'"i:rv°L'‘° f °- -Id^relt L:: 

the Tieasury Lopartmont, in order to make said site conform to the 
requirements of the United States, the vendor shall fuS promStlv 

Generll'''iha”°tha ? =‘>«=f»d‘°-'y to said Attorney 

^ covered by such alleys, or the roadw-ays or 
sideimlks Oa- such abutting streets or portions thereof, has been 
duly dedicated to and legally accepted by, the proper authorities 
of the city in which said site is situated as public alleyror 
keoro^’ and that the same have been actually opened and will be 
kept open and improved as are other public streets and alleys in 
said cityo Also, should the vacation of any alley, passarewav or 

within*the alley, passagow-ay, or street, now lying 

Gta^es Iho title^e^t in the United 

such vacation and ruinLrsi:iii'::;d:L":’of ^hHur 

thereof. cvicence of the due accomplisShraent 


r^«,. proposed site is composed of more than one 

pa.cel of land, the Treasury Eepartment shall be under no oblie-nt^n 
to acquire any parcel until the Attorney General shan h! 

irrrun? 


agfeed„peri„‘ :s;4^ 








F^on PUt, 
Pnotoffraphii, 
etc., at this 
oomor. 


SITE PROPOSAL “iimS-ss 

PW-L 


The Secretary qf the Treasury, 

Procurement Division, Public Works Branch, 

Washington, D, O. 


(City and date) 


Sir: 


In response to your invitation for offers of property for the Federal building at 


(cityrcoGity7Md8tote) ’ Undersigned hereby propose to sell or 

donate to the United States of America for $-fonowing-described land, to wit; 


bj tteGevlSn” “fl or objool, not detfrod 

of notice so to do. Pending such removal if payinent for the land, and within 60 days after the receipt 

untn possession of the land^is required by’the*^overnmenWo^^b!S^M apd improvements on the land 

reasonable ground rent for the privilege as marbe ireeTu^Jn purposes, the undersigned will promptly pay such 

upon receipWnXce^nd^ wit^t additionaT^ensfito the United^Stetes^an Attorney for this district, promptly 

prepared in accordance with the spSatioM^therefOT o^the 

ill S°'‘ vendor reserving buildings, or 

r or the land, and improvements. 

REMARKS 


advertiseme^®°mfd’t?e°^ConditioM*g^verntog°purchMe'of^Federaf bJ/Mne^ confhtions of said invitation or 

attached hereto and made a part herebf. ® Purcnase of J-ederal building sites,” a copy of which said “Conditions” 


. part hereof 

The name of the holder of the mortgage on the above property (or his local representative) is 

„ . distance (by a public traveled route, practicable for mail 
wagons) from the comer of this site at the intersection of the 
abutting streets to the— 

(1) Point where the mails are taken from the trains at the 

railroad station handling the bulk of the mail is..feet 

(2) Center of city carriers' delivery district is __feet. 

(3) Reputed center of population of the city is_feet. 

(4) Business center is....feet. 


(Signature. State whether as owner or agent.”"’write "piainry)- 

Street No .. 


P. O. Address _ 


(THIS proposal sHould toe flUed out wltli typewriter. Any ptootograDlis attacii«rt 

Plat must toe on tracingfinen) must toe mounted on muslin. 

Form 8884—TREASURY DEPARTMENT— Peocubembnt Division, Public Works Branch 

U.$. eOVIRNHENT MINTINO OFFICE: l»S4 3—16080 



















TREASURY DEPARTMENT 

WASHINGTON 


PROCUREMUNT DIVISION 
PUBLIC WORKS BRANCH 


»l tOLTBU. wwn TW Alow Mil. 

witjDtiic. Am THui Lcmn 


CONDITIONS 

Govorninc Purchases of Federal Building Sites and Forming Part of 
the Attached Department Letter of Acceptance 

1. Title . That within 30 days from the date of the attached 
acceptance, and without additional expense to the United States, 
the vendor shall cause to be executed and delivered all abstracts, 
plats, maps, official certifications, affidavits, evidence of title, 
deeds of conveyance, etc., necessary to convey to the United States 
of America a valid and satisfactory title to said land clear of all 
mineral rights, easements, restrictions, leases, judgments, taxes, 
assessments, liens, or incumbrances of any sort, existing or inchoate, 
at the date of the transfer of the title to the United States; that 
said vendor shall so furnish said title papers, etc., as to make 

the same in every respect satisfactory to the Attorney General of 
the United States; that the deed to the United States of America 
shall be typewritten, and that the consideration stated in such 
deed shall be the actual consideration paid by the Government, ir¬ 
respective of any consideration or payment from other sources to 
the vendor, (It is not necessary to discharge liens and mortgages 
until the transfer of title to the Government is about to be made.) 

2. Survey . That without expense to the United States the ven¬ 
dor shall furnish a careful survey of said site, based on the local 
land records as required by the attached "Specification for Vendor's 
Survey;" have the surveyor set permanent stone markers at each corner, 
or bound, of the land; have the description in the deed to the United* 
States conform to the actual measurements and refer to the monuments 
utilized by the surveyor; such survey, etc., to be first submitted 

to this department at the earliest practicable date, and all required 
corrections therein and in the setting of said monuments promptly 
made to the satisfaction of the Director of Procurement, Treasury 
Department, 

Continuation of Abstract, etc. That immediately preceding 
the payment of the purchase money the vendor shall have said abstracts 
of title continued down to, and including, the date of the recording 
of the deeds, etc., to the United States and show such recordation, 
and also have appended to said abstracts the proper official certifi¬ 
cation showing that all taxes, special assessments, charges, liens 
judgments, conveyances, mortgages, or incumbrances of any character 
whatsoever, existing or inchoate, standing as a charge against anv part 
of said site at, or before, the date of recordation of said deeds" ^tc 
to the United States, have been duly paid, discharged, and released '* 
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of record, so that an absolutely clear title to the whole of said 
site without restriction or reservation of any nature, shall then 

4. Condemnation, That the vendor agrees to the institution 
by the United States of condemnation proceedings for his propertv 
imedlately upon the acceptance of his proposal for the sale of 
his land to the United States so that a petition may be filed in 

‘ i"" ‘h: rejift;; 

S J f, r ^ the land taken, the amount 

sh^l acceptance; and that the vendor 

all furnish the United States attorney in charge of the case with 
such security as he deems necessary to insure the acquisition of 

set I the United States at a price not to Leed that 

set forth in the letter of acceptance, and also payment of court 
costs of the condemnation proceedings. 

Isrd for In cone the dedication of 

f Street., alloys, or sidewalks is required by the letter of 

TeXeasurST f 1-^®- -bitten requirement from 

the ueasup topartmont, in order to make said site conform to the 

requirements of the United States, the vendor shall furnish promptlv 

GZrIl"''ihartL‘^Sd‘'''^‘'®""]"f satisfactory to said AttLney 

bcneral, that the land covered by such alleys, or the roadwavs or 

sideivalks or such abutting streets or portions thereof, has been 

of t’ho°citv in Pfopdr nuthoritlea 

oi the city in which said site is situated as public allevs or 

a .resta, and that the aano havo beon actually opened and will bo 

tat t^tl^rrirtrvatiLtJt^ -af" 

States the title to the *ot ot 300^0^ thrtdor"'° 

3uch vacation and furnish similar oto^o^oj thltr 

thereof. ^viGcnce of tho due accomplishment 


a favorable opinion on the title to nii i-i, shall have rendered 

entire tract to be acquired- ami 1 ® embraced in the 

to be acquired by condemnation proceedings thl i ^ 

shall not be required to concli'L <->>» ^ I Treasury Department 

the av/ard in condemnation shall have beerr*^^rf of any parcel until 
in an amount satisfactor; jS itaXartLT" 

terms of tlJr^^tracroy^o-ff tSse "Condutons” form°‘’°''‘“r ■5'°"' 

bT?hTcryt“itL‘nt‘r ----"n.rcX“ori„‘ sJii^ 







Plat, 
Pholographp, 
•to., at tbia 
oomor. 


SITE PROPOSAL 


(SynopflJ No.) 

PW-L 


The Secretary of the Treasury, ond^ste) 

Procurement Division, Public Works Branch, 

„ Washington, D. O. 

Sir: 

In response to your invitation for offers of property for the Federal building at_ 


(City, County, and State) 


the undersigned hereby propose to sell or 


donate to the United States of America for $ 


the following-described land, to wit: 


I 

O 


o. 


a 


All biiildnipcs on the above-described land are reserved, and, together with any other improvements or objects not desired 
by the Government, will be promptly removed by the vendor, after payment for the land, and within 60 days after the receipt 
of notice so to do. Pending such removal, if the undersigned desires to retain his buildings and improvements on the land 
until po^ession of the land is required by the Government for building purposes, the undersigned will promptly pay such 
reasonable ground rent for the privilege as may be agreed upon. 

If this proposal is accept^ the undersigned agrees to furnish to the United States Attorney for this district, promptly 
upon receipt of notice and without additional expense to the United States, an accurate survey of the property hereby offered, 

E repared m accordance with the specifications therefor of the Treasury Department, and all requisite abstracts, official certi- 
cations, and evidences of title necessary in the opinion of the Attorney General of the United States to vest in the Government 
a good and valid title to said property, free and clear from all liens and incumbrances whatsoever. (If the owner’s title is 
defective or the land can not be voluntarily conveyed, the facts should be stated.) 

Bids may be submitted in the alternative, viz: 

(1) For the land, vendor reserving buildings, or 
(2) For the land, and improvements. 

REMARKS 


The foregoing proposal is submitted in accordance with, and subject to, the terms and conditions of £ _ _ 

advertisement, and the Conditions goveniing purchase of Federal building sites,” a copy of which said “Conditions'* is 
attached hereto and made a part hereof. is 


‘ said invitation or 


The name of the holder of the mortgage on the above property (or his local representative) is 

The distance (by a public traveled route, practicable for mail 
wagons) from the comer of this site at the intersection of the 
abutting streets to the— 

(1) Point where the mails are taken from the trains at the 

railroad station handling the bulk of the mail is..feet. 

(2) Center of city carriers’ delivery district is.feet. 

(3) Reputed center of population of the city is_feet. 

(4) Business center is__-feet. 

(THIS proposal sUould bo nUed out witH tyrowrlter. Any photograpbs attacbed must be mounted on 

Plat must be on tracing linen) on muslin. 

l<\)rm 8834 ~TREASURY DEPARTMENT—Pbocubdmint Division, Public Wobks Bbanch 

U. S. COVCRNHENT PRINTINO OFFICEi IB14 3~15639 


(Signature. State whether as owner or agent. ' write piainry) 

Street No .. _ 

P. O. Address _ 



















TREASURY DEPARTMENl’ 



PRCXrUREMENT DIVISION 
PUBLIC WORKS BRANCH 

ABOVE SUB. TJTTT 
CCT, miLDIII*, AHD THESE LETTEIS 


WASHINGTON 


CONDITIONS 

Governlnc protases of Foderal Bulldlns Sites and Forminc Part of 
the Attached Department Letter of Acceptance 

I. Title. That within 30 days from the date of the attached 
accep ance, and without additional expense to the United States, 
the vendor shall cause to be executed and delivered all abstracts, 
plats, maps, official certifications, affidavits, evidence of title 

orA^rf necessary to convey to the United States’ 

^ a valid and satisfactory title to said land clear of all 
^ restrictions, leases, judcments, taxes, 

assessments, liens, or incumbrances of any sort, existing or inchoate 

thf ^^l^nish said title papers, etc, as to make 

Iht II respect satisfactory to the Attorney General of 

sh!n States; that the deed to the United States of America 

Sed consideration stated in such 

deed shall be the actual consideration paid by the Government ir- 

the^ve^dl® ®7.°®"si^®^ation or payment from other sources’to 

^ not necessary to discharge liens and mortgages 

e ransfer of title to the Government is about to be made.) 

dor shall~ ^urn( ^h '"j^^^out expense to the United States the ven- 

dor shall furnish a careful survey of said site, based on the local 

as required by the attached "Specification for Vendor's 
Survey; have the surveyor set permanent stone markers at each corner 
or bound, of the land, have the description in the LL to the SnuL’ 
States conforn to the actual measurements and refpr fn 
utilised by the surveyor, such surver eL t^^! r^ ^ menunents 

to this departnent at the earliest practicable date, aL an”Lquired 
^drt^t°r Of said monuAents pJLpUy 

^paLtL^! oT Procurement, iLeaLr^ 

4 .V, jP^ ^^^^ation of Abstract, etc. That immediately preceding 

tshe parent of the purchase money the vendor shall have Lid abstracts 
of continued down to, and including, the date of the recording 

of the deeds, etc, to the United States and show such recordation 
and also have amended to said abstracts the proper official certifi¬ 
cation showing that all taxes, special assessmenL, charges Hens 
judgments, conveyances, mortgages, or incumbrances of any character 

rL'r:^; "r inchonte, standing as a charge aLlnsral part 

Of said site at, or before, the date of recordation of sLd deed,^ !! 
to the United States, have been duly paid, discharged, and released ’ 
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of record, so that an absolutely clear title to the whole of said 
site without restriction or reservation of any nature, shall then 
bo vested in the United States; all xvithout additional expense to 
the United States# 

4. Condemnation# That the vendor agrees to the institution 
by the United States of condemnation proceedings for his property 
immediately upon the acceptance of his proposal for the sale of 
his land to the United States so that a petition may be filed in 
the United States District Court with a deposit into the registry 
of the court as just compensation for the land taken, the amount 
set forth in Department letter of acceptance; and that the vendor 
shall furnish the United States attorney in charge of the case with 
such security as he deems necessary to insure the acquisition of 
the property by the United States at a price not to exceed that 
set forth in the letter of acceptance, and also payment of court 
costs of the condemnation proceedings, 

5# Dedications and Vacations. That in case the dedication of 
land for streets, alloys, or sidewalks is required by the letter of 
acceptance hereto attached, or by later written requirement from 
the Treasury Department, in order to make said site conform to the 
requirements of the United States, the vendor shall furnish promptly 
proper evidence, duly authenticated and satisfactory to said Attorney 
General, that the land co\fered by such alleys, or the roadways or 
sidevm.lks or such abutting streets or portions thereof, has been 
duly dedicated to, and legally accepted by, the proper authorities 
of the city in which said site is situated as public alleys or 
streets, and that the same have been actually opened and will be 
kept open and improved as are other public streets and alleys in 
said city. Also, should the vacation of any alley, passage\vay, or 
street, or portion of such alley, passagoivay, or street, now lying 
within the area of such site, be required to vest in the United 
States the title to the whole of such area, the vendor must procure 
such vacation eind furnish similar evidence of tho due accomplishment 
thereof. 

6, That, if tho proposed site is composed of more than one 
parcel of land, the Treasury Department shall be under no obligation 
to acquire any parcel until the Attorney General shall have rendered 
a favorable opinion on the title to all the parcels embraced in the 
entire tract to be acquired; and, where any portion of the site is 
to be acquired by condemnation proceedings, the Treasury Department 
shall not be required to conclude the purchase of any parcel until 
the award in condemnation shall have been rendered and found to bo 
in an amount satisfactory to that departmento 

7, Attempted Var ia tion s. That no variation or departure from the 
terms of the contract of which these “Conditions" form a part will be 
binding on the United States unless previously agreed upon in writing 
by the Treasury Department, 
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SITE PROPOSAL 


(Synopsis No.) 


* FmaieoFUt, 
Pbotocnpba, 
eto.. at tiii* 
comer. 


PW-L 


The Secretary of the Treasury, 

Procurement Division, Public Works Branch, 
g _ Washin^on, D, C. 


(City and date) 


In response to your invitation for o£Fers of property for the Federal building at 


(City, County, and State) 

donate to the United States of America for $. 


,, the undersigned hereby propose to sell or 
.the following-described land, to wit: 



reasonable ground rent for the privUege as be'a’gr^e’dViiion:''*-“ --- promptly pay i 

If this proposal is accep^ the undersigned agrees to furnish to the United States Attorney for this district, promptly 
upon receipt of notice and without additional expense to the United States, an accurate survey of the property hereby offered 
prepared in accordance with the specifications therefor of the Treasury Department, and all requisite abstracts, official certi- 
ncations, and eyidenc^ of title necessary in the opinion of the Attorney General of the United States to vest in the Government 
a good and valid title to said property, free and clear from all liens and incumbrances whatsoever. (If the owner’s title is 
defective or the land can not be voluntarily conveyed, the facts should be stated.) 

Bids may be submitted in the alternative, viz: 

(1) For the land, vendor reserving buildings, or 

(2) For the land, and improvements. 

REMARKS 


The foregoing proposal is submitted in accordance with, and subject to, the terms and conditions of said invitation or 
advertisement, and the Conditions governing purchase of Federal building sites,^’ a copy of which said “Conditions" is 
attached hereto and made a part hereof. 

The name of the holder of the mortgage on the above property (or his local representative) is___ ^ 

The distance (by a public traveled route, practicable for mail 
wagons) from the comer of this site at the intersection of the 
abutting streets to the— 

(1) Point where the mails are taken from the trains at the 

railroad station handling the bulk of the mail is.feet. 

(2) Center of city carriers’ delivery district is.feet. 


(3) Reputed center of population of the city is_feet. 

(4) Business center is.-.Jfeet. 

(mis proposal sliould be niled out wltb typewriter. Any pbotorraplxs attacliea must be mounted on mniiiiTi 

Plat must bo on tracing linen) 

X^iorm 8834 —TREASURY DEPARTMENT— Pbocxtkimsnt Division, Public Works Branch 

U.f.COVCRNMENT PRINTIN6 OFFICH tn4 2—15530 


(Signature. State whether as owner or agent.'"*Write’piainiy) ' 

Street No ...... 

P. 0, Address . 
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WASHINGTON 


PRCXUJREMCNT DIVISION 
POBUIC WORKS BRANCH 
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PW- 


COKDITIONS 

Governing Purchases of Federal Building Sites and Forming Part of 
the Attached Department Letter of Acceptance 

1. Title. That within 30 days from the date of the attached 
acceptance, and without additional expense to the United States, 
the vendor shall cause to be executed and delivered all abstracts, 
plats, maps, official certifications, affidavits, evidence of title, 
deeds of conveyance, etc., necessary to convey to the United States 
of America a valid and satisfactory title to said land clear of all 
mineral rights, easements, restrictions, leases, judgments, taxes, 
assessments, liens, or incumbrances of any sort, existing or inchoate, 
at the date of the transfer of the title to the United States; that 
said vendor shall so furnish said title papers, etc., as to make 

the same in every respect satisfactory to the Attorney General of 
the United States; that the deed to the United States of America 
shall be typewritten, and that the consideration stated in such 
deed shall be the actual consideration paid by the Government, ir¬ 
respective of any consideration or payment from other sources to 
the vendor. (It is not necessary to discharge liens and mortgages 
until the transfer of title to the Government is about to be made.) 

2. Survey . That without expense to the United States the ven¬ 
dor shall furnish a careful survey of said site, based on the local 
land records as required by the attached ^Specification for Vendor’s 
Survey;** have the surveyor set permanent stone markers at each corner, 
or bound, of the land; have the description in the deed to the United 
States conform to the actual measurements and refer to the monuments 
utilized by the surveyor; such survey, etc., to be first submitted 

to this department at the earliest practicable date, and all required 
corrections therein and in the setting of said monuments promptly 
made to the satisfaction of the Director of Procurement, Treasury 
Department# 

3. Continuation of Abstract, etc. That immediately preceding 
the payment of the purchase money the vendor shall have said abstracts 
of title continued down to, and including, the date of the recording 
of the deeds, etc., to the United States and show such recordation, 
and also have appended to said abstracts the proper official certifi¬ 
cation showing that all taxes, special assessments, charges, liens, 
judgments, conveyances, mortgages, or incumbrances of any character 
whatsoever, existing or inchoate, standing as a charge against any part 
of said site at, or before, the date of recordation of said deeds, etco, 
to the United States, have been duly paid, discharged, and released 
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of record, so that an absolutely clear title to the whole of said 
site without restriction or reservation of any nature, shall then 
be vested in the United States; all v/'ithout additional expense to 
the United States. 

4. Condemnation. That the vendor agrees to the institution 
by the United States of condemnation proceedings for his property 
imriediately upon the acceptance of his proposal for the sale of 
his land to the United States so that a petition may be filed in 
the United States District Court with a deposit into the registry 
of the court as just compensation for the land taken, the amount 
set forth in Department letter of acceptance; and that the vendor 
shall furnish the United States attorney in charge of the case with 
such security as he deems necessary to insure the acquisition of 
the property by the United States at a price not to exceed that 
set forth in the letter of acceptance, and also payment of court 
costs of the condemnation proceedings. 

5. Dedications and Vacations. That in case the dedication of 
land for streets, alloys, or sidei^'alks is required by the letter of 
acceptance hereto attached, or by later written requirement from 
the Treasury Department, in order to make said site conform to the 
requirements of the United States, the vendor shall furnish promptly 
proper evidence, duly authenticated and satisfactory to said Attorney 
General, that the land covered by such alleys, or the road-Rxiys or 
sidevaxlks or such abutting streets or portions thereof, has been 
duly dedicated to, and legally accepted by, the proper authorities 

of the city in which said site is situated as public alleys or 
streets, and that the same have been actually opened and will be 
kept open and improved as are other public streets and alleys in 
said cityo Also, should the vacation of any alley, passageway, or 
street, cr portion of such alley, passagoivay, or street, now lying 
within the area of such site, be required to vest in the United 
States the title to the Y/hole of such area, the vendor must procure 
such vacation and furnish similar evidence of the duo accomplishment 
thereof. 

6. That, if the proposed site is composed of more than one 
parcel of land, the Treasury Department shall be under no obligation 
to acquire any parcel until the Attorney General shall have rendered 
a favorable opinion on the title to all the parcels embraced in the 
entire tract to be acquired; and, where any portion of the site is 
to be acquired by condemnation proceedings, the Treasury Department 
shall not be required to conclude the purchase of any parcel until 
the av/ard in condemnation shall have been rendered and found to be 
in an amount satisfactory to that departmento 

7o Attempted Var ia tion s« That no variation or departure from the 
terns of the contract of which these ’’Conditions” form a part will be 
binding on the United States unless previously agreed upon in writing 
by the Treasury Department. 








SITE PROPOSAL 


(Synopsis No.) 


Puten put. 
Pbotocnph*. 
cto., at tiUa 
oom«r. 


PW-L 


The Secretary oj the Treasuryy and dati) 

Procurement Divisiony Public Works Branchy 

^ Washingtony D. 0. 

Sir: 

In response to your invitation for offers of property for the Federal building at.. 


(City, County, and State) 


the undersigned hereby propose to sell or 


donate to the United States of America for $ 


the following-described land, to wit: 



All buildingf? on tlie above-described land are reserved, and, together with any other improvements or objects not desired 
by the Government, will be promptly removed by the vendor, after payment for the land, and within 60 days after the receipt 
of notice so to do. Pending such removal, if the undersigned desires to retain his buildings and improvements on the land 
until possession of the land is required by the Government for building purposes, the undersigned will promptly pay such 
reasonable ground rent for the privilege as may be agreed upon. 

If this proposal is accept^ the undersigned agrees to furnish to the United States Attorney for this district, promptly 
upon receipt of notice and without additional expense to the United States, an accurate survey of the property hereby offered, 
prepared in accordance with the specifications therefor of the Treasury Department, and aU requisite abstracts, official certi¬ 
fications, and evidences of title necessary in the opinion of the Attorney General of the United States to vest in the Government 
a good and valid title to said property, free and clear from all liens and incumbrances whatsoever. (If the owner’s title is 
defective or the land can not be voluntarily conveyed, the facts should be stated.) 

Bids may be submitted in the alternative, viz: 

(1) For the land, vendor reserving buildings, or 

(2) For the land, and improvements. 

REMARKS 


The foregoing proposal is submitted in accordance with, and subject to, the terms and conditions of said invitation or 
advertisement, and the “Conditions governing purchase of Federal building sites,” a copy of which said “Conditions” is 
attached hereto and made a part hereof. 

The name of the holder of the mortgage on the above property (or his local representative) is______ _ 

The distance (by a public traveled route, practicable for mail 
wagons) from the comer of this site at the intersection of the 
abutting streets to the— 

(1) Point where the mails are taken from the trains at the 

railroad station handling the bulk of the mail is.feet. 

(2) Center of city carriers^ delivery district is.feet. 

(3) Reputed center of population of the city is-feet. 

(4) Business center is..feet. 

(Tills proposal snould be flllod out wltn typewriter. Any pbotographs attacnod must be mounted on muslin. 

Plat must be on tracing linen) 

Form. 8884—TREASURY DEPARTMENT—Pbocubiiixnt Division, Public Works Branch 

U. *. GOVERNMENT PRINTING OFFICE! I»S4 2—15680 


(Signature. State whether as owner or agent. Write plainly) 

Street No .. 

P. O. Address .. 




















TREASURY DEPARTMENT 


WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 



COKDITIOMS 


Governing Purchases of Federal Building Sites and Forming Part of 
the Attached Department Letter of Acceptance 

1. Title . That within 30 days from the date of the attached 
acceptance, and without additional expense to the United States, 
the vendor shall cause to be executed and delivered all abstracts, 
plats, maps, official certifications, affidavits, evidence of title, 
deeds of conveyance, etc., necessary to convey to the United States 
of America a valid and satisfactory title to said land clear of all 
mineral rights, easements, restrictions, leases, judgments, taxes, 
assessments, liens, or incumbrances of any sort, existing or inchoate, 
at the date of the transfer of the title to the United States; that 
said vendor shall so furnish said title papers, etc., as to make 

the same in every respect satisfactory to the Attorney General of 
the United States; that the deed to the United States of America 
shall be typewritten, and that the consideration stated in such 
deed shall be the actual consideration paid by the Government, ir¬ 
respective of any consideration or payment from other sources to 
the vendor. (It is not necessary to discharge liens and mortgages 
until the transfer of title to the Government is about to be made.) 

2. Survey . That without expense to the United States the ven¬ 
dor shall furnish a careful survey of said site, based on the local 
land records as required by the attached ’’Specification for Vendor's 
Survey;” have the surveyor set permanent stone markers at each corner, 
or bound, of the land; have the description in the deed to the United 
States conform to the actual measurements and refer to the monuments 
utilized by the surveyor; such survey, etc., to be first submitted 

to this department at the earliest practicable date, and all required 
corrections therein and in the setting of said monuments promptly 
made to the satisfaction of the Director of Procurement, Treasury 
Department. 

3. Continuation of Abstract, etc. That immediately preceding 
the payment of the purchase money the vendor shall have said abstracts 
of title continued down to, and including, the date of the recording 
of the deeds, etc., to the United States and show such recordation, 
and also have appended to said abstracts the proper official certifi¬ 
cation showing that all taxes, special assessments, charges, liens, 
judgments, conveyances, mortgages, or incumbrances of any character 
whatsoever, existing or inchoate, standing as a charge against any part 
of said site at, or before, the date of recordation of said deeds, etc., 
to the United States, have been duly paid, discharged, and released 





of record, so that an absolutely clear title to the whole of said 
site without restriction or reservation of any nature, shall then 
be vested in the United States; all without additional expense to 
the United States. 

4. Condemnation. That the vendor agrees to the institution 
by the United States of condemnation proceedings for his property 
immediately upon the acceptance of his proposal for the sale of 
his land to the United States so that a petition may be filed in 
the United States District Court with a deposit into the registry 
of the court as just compensation for the land taken, the amount 
sot forth in Department letter of acceptance; and that the vendor 
shall furnish the United States attorney in charge of the case with 
such security as he deems necessary to insure the acquisition of 
the property by the United States at a price not to exceed that 
set forth in the letter of acceptance, and also payment of court 
costs of the condemnation proceedings. 

5. Dedications and Vacations. That in case the dedication of 
land for streets, alleys, or sidewalks is required by the letter of 
acceptance hereto attached, or by later written requirement from 
the Treasury Department, in order to make said site conform to the 
requirements of the United States, the vendor shall furnish promptly 
proper evidence, duly authenticated and satisfactory to said Attorney 
General, that the land covered by such alleys, or the roadwnys or 
sidevmlks or such abutting streets or portions thereof, has been 
duly dedicated to, and legally accepted by, the proper authorities 

of the city in vdiich said site is situated as public alleys or 
streets, and that the same have been actually opened and will be 
kept open and improved as are other public streets and alleys in 
said city. Also, should the vacation of any alley, passageway, or 
street, or portion of such alley, passagoivay, or street, nov/ lying 
within the area of such site, be required to vest in the United 
States the title to the v,fhole of such area, the vendor must procure 
such vacation and furnish similar evidence of tho due accomplishment 
thereof. 

6. That, if the proposed site is composed of more than one 
parcel of land, the Treasury Department shall be under no obligation 
to acquire any parcel until the Attorney General shall have rendered 
a favorable opinion on the title to all the parcels embraced in the 
entire tract to be acquired; and, where any portion of the site is 
to be acquired by condemnation proceedings, the Treasury Department 
shall not be required to conclude the purchase of any parcel until 
the av/ard in condemnation shall have been rendered and found to be 
in an amount satisfactory to that dopartmento 

7. Attempted Variations^ That no variation or departure from the 
terns of the contract oT which these "Conditions" form a part will be 
binding on the United States unless previously agreed upon in writing 
by tho Treasury Department. 








Aiioo«t 7, 


Dfl^COTOR or i^OClJnEMBHT 
PUDLiO V1QRK3 SnANOH 
TneAAuny Departwknt 
WASHtN3TON» D* C» 

Diar SlRt 

Im rURTHO» aEFEREMOE TO YOUR LETTER OF THE ITtM ULTIUO AND 
MY eOMUUNlOATlOM OF THE 4TH INTTANT FORVARDINO A FROFOSAL |H LETTER 
FORM FOR THE TALE OF OCRTAIM LAND TO THE UNITS© STATEN, I AM NOV 
EN0L03INQ FROPONAL OH FORM 8834 • TREASURY DEPARTMENT • miOH HAS 
BEEN EXECUTED IN THE MAH^R Fkfi^UEBTED BY YOU* 

RESFECTFULLTt 


OH-H 

Enc. 


Mann A* Skinner* Superintendent 



••ROajREMENT DIVISION 
PUBLIC WORKS BRANCH 


I!^!,"» «Wn*THiA»OVeSU». tlTTr 

*CT. MLDMC. MO THZtl urnn PW- 


treasury department 

WASHINGTON 


CONDITIONS 

Ooverninc Purchases of Federal BulldlnE Sites and Pormlne Part of 
the Attached Department Letter of Acceptance 

la I^tie a That within 30 days from the date of the attached 

thr^^r’ aiaitional expense to the Haited Steves! 

the vendor shall cause to be executed and delivered all abstracts 

deed^or^^' certifications, affidavits, evidence of title, 

conveyance, etc., necessary to convey to the United States* 

““ ‘i«o to said land cuS oJTl 

mineral rights, easements, restrictions, leases, judgments taxes 

arthrdat^oi^fr’/'' of any sort, existing or inchoate, 

sLd vP^dn ^ 1 ?® transfer of the title to the United States; that 
the <?nme ® ® fumish said title papers, etc., as to make 

Iht ir respect satisfactory to the Attorney General of 

sh!n\ f -fl States of America 

d^ed\h!n'^rTi^^®”: consideration stated in such 

deed shall be the actual consideration paid by the Government, ir- 

respective of any consideration or payment from other sources to 
he vendor. (It is not necessary to discharge liens and mortrares 
until the transfer of title to the Government is about to be ™de.) 

dor without expense to the United States the ven¬ 

dor shall ^rnish a eareful survey of said site, based on the local 
land records as required by the attached "Specification for Vendor's 
Survey; have the surveyor set permanent stone markers at each corner 

Staterror? I description in the deed to the United’ 

uti?iLrj^ measurements and refer to the monuments 

to^th^^H^J surveyor; such survey, etc., to be first submitted 

earliest practicable date, and all required 
corrections therein and in the setting of said monuments promptly 

^pLtmenf Director of Procurement, TreaLry 

C£»^inuation of Abstract, etc. That immediately preceding 
the payment of the purchase money the vendor shall have said abstracts 
of title continued down to, and including, the date of the recording 
or the deeds, etc., to the United States and show such recordation 
and also have appended to said abstracts the proper official certifi¬ 
cation showing that all taxes, special assessments, charges, liens 
judgments, conveyances, mortgages, or incumbrances of any character 
whatsoever, existing or inchoate, standing as a charge against anv nart 
or said site at, or before, the date of recordation of said deeds" etc 
to the United States, have boon duly paid, discharged, and released 
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of record, so that an absolutely clear title to the whole of said 
site without restriction or reservation of any nature, shall then 
bo vested in the United States; all without additional expense to 
the United States. 

4. Condemnation. That the vendor agrees to the institution 
by the United States of condemnation proceedings for his property 
immediately upon the acceptance of his proposal for the sale of 
his land to the United States so that a petition may be filed in 
the United States District Court with a deposit into the registry 
of the court as just compensation for the land taken, the amount 
set forth in Department letter of acceptance; and that the vendor 
shall furnish the United States attorney in charge of the case with 
such security as he deems necessary to insure the acquisition of 
the property by the United States at a price not to exceed that 
set forth in the letter of acceptance, and also payment of court 
costs of the condemnation proceedings. 

5. Dedications and Vacations. That in case the dedication of 
land for streets, alloys, or sidewalks is required by the letter of 
acceptance hereto attached, or by later written requirement from 
the Treasury Department, in order to make said, site conform to the 
requirements of the United States, the vendor shall furnish promptly 
proper evidence, duly authenticated and satisfactory to said Attorney 
General, that the land covered by such alleys, or the roadivays or 
sidewalks or such abutting streets or portions thereof, has been 
duly dedicated to, and legally accepted by, the proper authorities 

of the city in which said site is situated as public alleys or 
streets, and that the same have been actually opened and will bo 
kept open and improved as are other public streets and alleys in 
said city. Also, should the vacation of any alley, passageway, or 
street, or portion of such alley, passagoxvay, or street, now lying 
within the area of such site, be required to vest in the United 
States the title to the whole of such area, the vendor must procure 
such vacation and furnish similar evidence of tho due accomplishment 
thereof. 


6» That, if the proposed site is composed of more than one 
parcel of land, the Treasury Department shall be under no obligation 
to acquire any parcel until the Attorney General shall have rendered 
^ fs-^orable opinion on the title to all the parcels embraced in the 
entire tract to be acquired; and, trtiere any portion of tho site is 
to be acquired by condemnation proceedings, the Treasury Department 
shall not be required to conclude the purchase of any parcel until 
the award in condemnation shall have been rendered and found to be 
in an amount satisfactory to that dopartment„ 

• Attempted Var ia tion s. That no variation or departure from the 
terns of the contract oT which these '‘Conditions" form a part will be 
binding on the United States unless previously agreed upon in writing 
by the Treasury Department. 







FmUo PUt. 
rbotograpb#, 
•to., m% thla 
oornar. 


SITE PROPOSAL -isssr»« 

PW-L 


(Clt 7 ^<1 date) 


The Secretary of the Treasury^ .* 

Procurement Division, Public Works Branch, 

Sjjj. Washington, D. O. 

In response to your invitation for offers of property for the Federal building at_ 

.(cltyrcouiti^ Md'stsuT).' Undersigned hereby propose to sell or 

donate to the United States of America for Si ^ n • i •> i i ^ 

^lumioa lor »-the foUowing-descnbed land, to wit: 


bv tto’ gL'SZLT will fhc v;fdor”lf improvements or objects not desired 

of notice so to do. Pending such removal if the uudersi^nort^^ after the receipt 

until possession of the land is reqiii^ bv’the Governme?} fnr and improvements on the land 

reasonable ground rent for the privilege as may be^^reed u^n^ building purposes, the undersigned wiU promptly pay such 

propored L aocordonee ,llh tho aSmSK” “r S th. V 

ihl I!*® vendor reserving buildings, or 
r or tho land, and improvements. 

REMARKS 




The name of the holder of the mortgage on the above property (or his local representative) is 

The distance (by a public traveled route, practicable for mail 
wagons) from the comer of this site at the intersection of the 
abutting streets to the— 

(1) Point where the mails are taken from the trains at the 

railroad station handling the bulk of the mail is ..feet. 

(2) Center of city carriers' delivery district is_feet. 

(3) Reputed center of population of tho city is_feet. 

(4) Business center is.-feet. 

cr«» pn>po..u p. on. -tP S, iJCSSSiEW ““»«■ »««!» -OOP,- OP „p«p.. 

Form 8834—TREASURY DEPARTMENT-Pbocuriment Division, Pubuc Wores Branch 

U. •. •OVIKNMINT MIHTINO OFPICfi l•S4 2—UASO 


(Signature. State whether as owner or agent, "write "piainlyf 

Street No, ___ 

P. 0, Address _ 























TREASURY DEPARTMEN*;’ 

WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


>|Hn.Y1IIC.«UOTITME ABOVE SUB- 'OTIT 
*CT. BUliXfflB. AND THESE UTTERS -A W- 


CONDITIONS 

Governing Purchases of Federal Building Sites and Forming Part of 
the Attached Department Letter of Acceptance 

I« Title . That within 30 days from the date of the attached 
acceptance, and without additional expense to the United States, 
the vendor shall cause to be executed and delivered all abstracts, 
plats, maps, official certifications, affidavits, evidence of title, 
deeds of conveyance, etc., necessary to convey to the United States 
of America a valid and satisfactory title to said land clear of all 
mineral rights, easements, restrictions, leases, judgments, taxes, 
assessments, liens, or incumbrances of any sort, existing or inchoate, 
at the date of the transfer of the title to the United States; that 
said vendor shall so furnish said title papers, etc., as to make 
the same in every respect satisfactory to the Attorney General of 
the United States; that the deed to the United States of America 
shall be typewritten, and that the consideration stated in such 
deed shall be the actual consideration paid by the Government, ir¬ 
respective of any consideration or payment from other sources to 
the vendor. (It is not necessary to discharge liens and mortgages 
until the transfer of title to the Government is about to be made.) 

2. Survey . That without expense to the United States the ven¬ 
dor shall furnish a careful survey of said site, based on the local 
land records as required by the attached ’’Specification for Vendor’s 
Survey;” have ti^e surveyor set permanent stone markers at each corner, 
or bound, of the land; have the description in the deed to the United 
States conform to the actual measurements and refer to the monuments 
utilized by the surveyor; such survey, etc., to be first submitted 

to this department at the earliest practicable date, and all required 
corrections therein and in the setting of said monuments promptly 
made to the satisfaction of the Director of Procurement, Treasury 
Department» 

3. Continuation of Abstract, etc. That immediately preceding 
the payment of the purchase money the vendor shall have said abstracts 
of title continued down to, and including, the date of the recording 
of the deeds, etc., to the United States and show such recordation, 
and also have appended to said abstracts the proper official certifi¬ 
cation showing that all taxes, special assessments, charges, liens, 
judgments, conveyances, mortgages, or incumbrances of any character 
whatsoever, existing or inchoate, standing as a charge against any part 
of said site at, or before, the date of recordation of said deeds, etCo, 
to the United States, have been duly paid, discharged, and released 
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of record, so that an absolutely clear title to the v/hole of said 
site without restriction or reservation of any nature, shall then 
bo vested in the United States; all. without additional expense to 
the United States. 

4. Condemnation. That the vendor acroes to the institution 
by the United States of condemnation proceedincs for his property 
inmediately upon the acceptance of his proposal for the sale of 
his land to the United States so that a petition may be filed in 
the United States District Court v/ith a deposit into the registry 
of the court as just compensation for the land taken, the amount 
sot forth in Department letter of acceptance; and that the vendor 
shall furnish the United States attorney in charge of the case with 
such security as he deems necessary to insure the acquisition of 
the property by the United States at a price not to exceed that 
set forth in the letter of acceptance, and also payment of court 
costs of the condemnation proceedings. 

6. Dedications and Vacations. That in case the dedication of 
land for streets, alleys, or sidewalks is required by the letter of 
acceptance hereto attached, or by later written requirement from 
the Treasury Department, in order to make said site conform to the 
requirements of the United States, the vendor shall furnish promptly 
proper evidence, duly authenticated and satisfactory to said Attorney 
General, that the land covered by such alleys, or the roadways or 
sidevmlks or such abutting streets or portions thereof, has been 
duly dedicated to, and legally accepted by, the proper authorities 
of the city in which said site is situated as public alleys or 
streets, and that the same have been actually opened and will be 
kept open and improved as are other public streets and alleys in 
said city. Also, should the vacation of any alley, passageway, or 
street, or portion of such alley, passageway, or street, now lying 
within the area of such site, bo required to vest in the United 
Utates the title to the whole of such area, the vendor must procure 
such vacation and furnish similar evidence of the duo accomplishment 
thereof. 

6, That, if the proposed site is composed of more than one 
parcel of land, the Treasury Department shall be under no obligation 
to acquire any parcel until the Attorney General shall have rendered 
a favorable opinion on the title to all the parcels embraced in the 
entire tract to be acquired; and, where any portion of the site is 
to be acquired by condemnation proceedings, the Treasury Department 
shall not be required to conclude the purchase of any parcel until 
the av/ard in condemnation shall have been rendered and found to bo 
in an amount satisfactory to that department,, 

7. Attempted VarJati^s_^ That no variation or departure from tho 
• terns of the coiTtract ol* which these "Conditions" form a part will be 

binding on tho United States unless previously agreed upon in writing 
by tho Treasury Department. 









A«qu8T 1» 1954 


Mr* Q* E* CoLLia«oii» Manaqer 
Dcmvcr Cmamrer or Cowicncc 
Denver* Colorado 

My dcar Mr* Collimom: 

I DESIRE TO ACKNOILEDGE THE RECEIPT OF YOUR LETTER OF THE 
27th ULTIfJO EHCLOaiNG A ORITTEN APPRAISIL OT THE VALUE OF OERTAlH 
PROPERTY ADUOININO THE UhITED STATES MlHT IN THIS CITY, AND TO 
EXPRESS TO YOU HV SINCERE APPRECIATION OF YOUR COURTESY IN THIS 
MATTER. WILL YOU KINDLY CONVEY TO THE OENTLEHEN FORMING THE SUB- 
SOfJUlTTEI OF THE APPRAISALS COAWiTTEE OF T« EXCHANGE A SIMILAR 
ASSURANCE OF MY APPRECIATION. 

Respectfully, 

Mark A. Skinner, Sin»ERiNTCNO£NT 

OH-44 


Au^ui^t 1954 


% 


HOM* t* If* ROBERTt 

A88ltTA>l.' StCf^TTARY Of TMC TrCASURV 

WASHlriGTOMf D« C* 

Dear Sir: 

J AU rORfARDfr.G JN.vER BERARATE WVirR THE BLUE pnrVTB OT 
This BUILDHie SHCTJIHG THE FT»OPCeEtl MJOfTIBM THERETO A8 RE-TUETTED 

BT YOU* These prints have bieb MAtc from peifcil TRAoifwa mastiey 

PREPAf£3 BT f?R. mUTE AMD t TRUST Pill. BE SATiaFACTCRY. !« T»K 
SAflE EriVELC E J A-M ALSO rO^PAroiWS THE n.UE PRINTS WHICH TOM tETT 
HERE rOR THAT PURPOSE. 

Respectfully, 


0H-« 


Maric a* Skimheb, SoperihtehpcHT 


IN iWlidiDANGS CONPEBENCS AT UNHED STATB8 UZHT 


DENVER 

COLORADO JULY 28, 1934. 

lb*> Robert 

Aesistent Secret&ry Treasury 

Mr. Craa 

Treastoy Depairtmestt 

Col. Lear 

Ur. King 

Mr. Ck>ddard 

United States Amy 

3rd Assistant Posiaaster Oeneral 
Secret Service 

Mr. Stevie 

Postmaster 

Mr. lEitkina 

Assistant Pos'teaster 

Mr. Robertson 

Inspector Posteffice Department 

Mr • Skinner 

Superintendent, 0,8.lfint, Denver 

Mr. Hinriclis 

Chief Clezic 


Washington^ D. C 


August 3, 1934 


5:40 P.M. 


lir. liiark A. Skinner 

U S Mint Denver 

What news on purchase of Scripps-Howard property. Please wire full 
information night lejrber. 

L. H. Robert) Jr. 


Received; 8:40 A.M. 
Denver. 


RAD I06RAM 

Washington, D. C. 

July 30, 1934 • 9:55 AM 

United States Mint 
Denver, Colorado 

Referring to Department Letter July 17th requesting proposals 

FOR LAND ADJOINING MINT PROPERTY 8* X 150*, PLEASE SECURE IN ADDITION 
A PROPOSAL FOR A SIMILAR STRlf OF LAND EXTENDING TO SOUTH 13tH STREET 
WHICH IS OCCUPIED BY POWER STATION* 


W* E. Reynolds 

Received 
July 30, 1934 
10:30 A.M. 
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V^ ® fxW~w 

.V)0Oj U)I^ 

.TVAsJK-Q^sJ---. QXn-kJs^ - ^ . 

'VrV txjUoT 

VmV>^ 






S. C. Fom No. 7 


g'tgtml Cnrpa, ^tat^a Army 


Smtu^b at 

o3—0501 p. g. ooTpintrwT r«DrnKt* omou; iw 


46 ’"VB X 34 TRSY 19 

SANFRAfJCISCO CALIF 430Pf-1 JULY 30 1934 

L W ROBERTS 

ASST SEC OF TRSY US M I -'T DE’JVER COLO 


AGETT .FOUNTAIN SITE HANDLED ME PROPOSAL EIGHTY FIVE THOUSAND STATING 
NEWS CIRCULATING THIS SITE wILL BE SELECTED STOP HAVE DISCOURAGED 
HIS OPTIMISM STOP THIS IS PROBABEY BEST PRICE UNLESS YOU WAIT 
UNTIL OPTIMISM COOLS 

NEWMAN 









RABIOQRAM 


Denver^ Colorado 
August 1 , 1934 

Director of Procurement 
Treasury Department 
Washington, D. C. 

Please send by Air Mail six copies of blank proposal form for 

SALE OF LAND TO UNITED STATES SIMILAR TO FORM ENCLOSED WITH YOUR 

LETTER July seventeenth - Initials PM-L, 


Skinner, Superintendent 


CONFIRMING 


C. Form No. 7 


S>i0nal (Harps, IntteJi ^tatpa Armg 


at 


25 WVB l3 WRSY 19 

WASHINGTON DC 540PM AUG 3 1934 

MR SKINNER 

US MINT DENVER COLO 

WHAT NEWS ON PURCHASE OF SCRIPPS HOWARD PROPERTY PLEASE WIRE 
FULL information NIGHT-LETTER 

L W ROBERT JR 

458 PM 







RADIOGRAM 

Denver^ Colorado 
August 4» 1354 

Hon. L. W. Robert* Jr. 

Aqst. Seo*v* Treasury Department 
Washington* D. C* 

Have uust received proposal for sale of Scripp»-Howard property 

FREE FROM ALL ENCUMBRANCES* DEEDB* MORTGAGES* LEASES AND AN ABSOLUTE 
CLEAR TITLE FOR THE SUM OF THIRTY«*TNO THOUSAND AND FIVE HUNDRED DOLLARS* 

Am forwarding by air mail all information to Procurement Division as 
FER instruct IONS. 


Skinner* Superintendent 


CONFIRMING 


TREASURY DEPARTMENT 

THE MINT OF THE UNITED STATES 

Denver, Colo. 



OFFICE OF SUPERINTENDENT 


radiogram 

Denver, Colorado 
August 4, 1934 

Hon. L. W. Robert, Jr. 

Asst. Sec*y. Treasury Department 
Washington, D. C. 

Have oust received proposal for sale of Scripps-Howard property 

FREE FROM ALL ENCUMBRANCES, DEEDS, MORTGAGES, LEASES AND AN ABSOLUTE 
CLEAR TITLE FOR THE SUM OF THIRTY-TWO TBOUSAND AND FIVE HUNDRED DOLLARS. 

Am forwarding by air mail all information to Procurement Division as 
PER instructions. 


Skinner, Superintendent 


CONFIRMING 



RADIOGRAM 

Cheyenne, Viyominq 
Oct. 20, 193‘M1:30 AM 

M . Mrk a. Skinner 
Denver, Colorado 

Greatly pleased at puiChase of propckt** being consumateo. Hope you 

HAVE had SATISrACTORY RESPONSE FROM PROCUREMENT DIVISION RELATIVE To MY 
REQUEST CHANGES DESIRED IN PLANS. ASSUME SUPPLEMENTAL LETTER WENT FROM YOW 

TO Bureau elabotating changes we discussed as being imperative. Was Mr. 
Wells paper eight found? 


Nellie Tayloe Ross 


Received 
October 22, 1934 
9:00 A.M. 


RADIOGRAM 

Washington, D. C. 
October 23, 1934 
11:44 A. M. 

United States Mint 
Denver, Colorado 

Tentative plans extension Denver Mint received. Wire lift of coin 

PRESSES WITH TYPE OF COIN EACH PRODUCES. MAIL SKETCH WITH DIMENSIONS OF 
PRESENT ROLLING ROOM SHOWING MACHINE LAYOUT. MAKING STUDY OF COTTRELL 

System for Denver Mint. 


Walton C. Clark 


Received 

October 23, 1934 
10:10 A.M. 


STANDARD FORM No. t4A 
Approved by the President 
March 10,1926 





Treasury department 

WASHINGTON 


TELEGRAM 

OFFICIAL BUSINESS—GOVERNMENT RATES 


Charge TREASURV^SrtJWWE3^Ap^<^*^**WTiON for 


(The appropriation froi 




line) 


V. a. •ormiMiMT raorriNo omoB: int 


2—1 


HTIT" 


SmK*rlataaiimit« XIS MLat, Dsutar, Mum 


Hr* Odark haa jaat adriMid aa (dliat oyooza off Daavor hut/u a#{r to »d to 

taka t«oaty«flva ttvwtoanrt fioHara aad aoeoptfiAoa haa t aa n aIzMMi today 
ryottiAraatat Ol'viaJUm STOP P roeuy a wit Slvlaloa aaxioua to raoolva raviaad 
pSaaa at oaoa* 


0*]|alll7, AatiaK Dljcaoiar. 






RAD iOGRAM 


Washington, D. C. 

August 17, 1934 - 4:30 PM 


Superintendent 
United States Mint 
Denver, Colorado 

Arrange for independent appraisal in accordance with request of 
Rocky Mountain News for lots required in extending Mint. Suggest one 
APPRAISfi^ BE appointed BY YOURSELF, ONE BY THE ROCKY MOUNTAIN NeWS, 

AND ONE BY THE TWO APPOINTED APPRAISERS. 


W. E. Reynolds 


Received 
August 18, 1934 
9:00 A. M. 


S. C. Form No. 7 


i>i3ttal OInrpa, ^tat^a Army 


Ermnrii at 


c3—9601 o. g. eoTTOOiCTT rMHToro omon: iw 


26WVB GG 39TRSY 


19 


Washington d c 430pm august it 1934 


us MINT 


DENVER COLORADO 

ARRANGE FOR INDEPENDANT APPRAISAL IN ACCORDANCE WITH REQUEST OF 
ROCKY mountain NEWS FOR THE LOT REQUIRED IN EXTENDING MINT SUGGEST ONE 
APPRAISER BE APPOINTED BY YOURSELF ONE BY THE ROCKY MOUNTAIN 
NEWS AND ONE BY THE TWO APPOINTED APPRAISERS 


W E REYNOLDS 












RAD lOGRAM 


Denver, Colorado 
October 18, 1934 


Directorof the Mint 
Washington, D, C, 

Replying to your message of the 17th instant, revised plans 

WILL BE FORWARDED PROCUREMENT DIVISION TODAY BY AIR MAIL. YOUR 
MESSAGE APPRECIATED. 


Skinn r. Superintendent 


CONFIRMING 


S. C. Form No. 7 


Signal (Hatifis, Unit^Jii Armg 


Smiwb at 

28 WVB X 39 TRSY 

WASHINGTON DC 540PM OCT 17 1934 
US MINT DENVER COLO 


o 3—0501 


19 


MR CL^K HAS JUST ADVISED ME THAT OWNERS OF PROPERTY AT 
DENVER HAVE AGREED TO TAKE TWENTY FIVE THOUSAND DOLLARS AND ACCEPTANCE 
HAS BEEN WIRED TODAY BY PROCUREMENT DIVISION STOP PROCUREMENT DIVISION 
ANXIOUS TO RECEIVE REVISED PLANS AT ONCE 

ORE ILLY 



456 PM 











Class of Service 


jraE COMPANY WILL APPRECIATE SUGGESTIONS FROM ITS PATRONS CONCERNING ITS SERVICE > X, c 

^ 1201-S 


This is a fulhrate 
Telegram or Cable¬ 
gram unless its de¬ 
ferred character is in¬ 
dicated by a suitable 
sign above or preced¬ 
ing the address. 


WESTERN 
„ UNION 


c 






NEWCOMB CARLTON 
CHAIRMAN OF THE BOARD 


J. C. WILLEVKI 
FIRST VICK'PRKSIOBNT 


v^^IGNS 

Day Letter 


^ Night Message ^ 

NL — Ni^t Letter 

LO= deferred Cable 




"" Cable Nighl|^tte^ 

IBNT ^ 


ogram 


MINUTES IN TRANSIT 

full-rats 

1 ^v uettsr 


« —- - ---wI- r .u ritvoi vi^^K'r'n 

^The fi^g time as shown in date line on fuU-tate telegrams and day letters, andthe^me of receipt at destination as shown on all messages, is I^Aa^ARD TI MT«:, 

Received at 915-919 Seventeenth Street Denver, Colo. A, 

AJ67 56 COLLECT 5 EXTRA DL XC=R1 BELLEV ILLE’'^'*®^'^ ® 

KANS 12 1140A 

•SUPT MARK SKINNER AND WALTON CLARKE= 

C259 US MINT DVR= 

AFTER FURTHER REFLECTION AND CONSIDERATION OF STRUCTURAL 
SAFEGUARDS AND PROTECTION AT DOOR QUEST ION ARISES MY MIND 
WHETHER GRILLE IN PLACE PROPOSED WOULD AFFORD SUFFICIENT 
BENEFIT TO JUSTIFY INSTALLATION STOP INTRUDERS COULD 
OVERCOME OBSTACLE BY PRETENSE OF BUSINESS AT ACCESSIBLE 
WINDOW STOP WISH FILE ROOM COULD BE MORE GENERALLY 
ACCESSIBLE THAN THIRD LEVEL== 

NELLIE TAYLOR ROSSv) send money is by telegraph or cable 























AuousT 


Mr. M* F. Rin.ETT» Pkridcmt 

The i^KT UOUVTAHI Hc« 8 PlHN.l8M|lia COUHANV 

DENYERt COLOHAOO 

Dear Sirs 

RcFCRRING to MV RCeSNT RSQUCtT THAT YOU fURNIW A RM0f»08AL 
rOA TNC 8ALI OF OCRTAIM LAND 10 TNI8 INtTITUTIONt MO) VOMR tTATfMDfT 

or Auqmt 4 tm that rov did not navi tmc rropcr ronuR urom onion to 

MAKE OUCH eROROOALt RLCAOK flND HBACOlTN THE RKOUUR rORM THAT TNK 

Tneaourt Department pnovioet por this pmrpooc nhioh I nIll thank you 

TO EXECUTE AND RCTVfW TO ME AT YOUR EARLlEOT OONVCNiENOEf ON THE 
•ASIC OP TOUR NRITTCN PROPOOAL UNDER DATE OP TME 4TH INSTANT* 

REOPESTFULLYf 

Mark A* SKiNNSRt Superintendent* 

OH-H 

Eno* 


S. C. Form No. 7 


Signal (Harps, IlnttfJi Armg 


Upmwii at 

c3—0501 V. B. otrmMKorr rKDffiwo omcm: !•» 

19 

28 WB X 47 TRSY 

CHEYE^NNE WYO 1130AM OCT 20 1934 

MR MARK SKINNER 

US MINT DENVER COLORADO 

GREATLY PLEASED PURCHASE OF PROPERTY BEING CONSU^MTED STOP HOPE YOU 
HAVE HAD SAT IVaCTORY RESPONSE FROM PROCUREMENT DI8IS0N RELATIVE MY 
REQUEST FOR CHANGES DESIRED PLANS ASSUME SUPPLAMENTAL LETTER WENT 
FROM YOU TO BUREAU ELABORATING THE CHANGES WE DISCUSSED AS BEING 
imperative stop WAEJ^ MR WELLS PAPER WEIGHT FOUND 

NELLIE TAYLOE ROSS 



\ 'll 





OCTOSCR 26, 1934 


Mr. Wauton C. Clark 

Technical Asst, to Asst. Director of Procurement 
Procurement Oivii^on 
Treasury Department 
Washincton, D. C, 

Dear Six: 

As f;£(;UESTEO IN YOUR RADIOGRAM OF THE 23X0 INSTANT, I AM HERE' 
WITH ENCLOSING BLUE PRINT SHOWING OIMCNSICNS Of OUR PRESENT ROLLING 


ROOM ANO MACHINE LAYOUT. 

In F0RVARDIN6 THIS BLUE PRINT TO YOU, l»SH«TO TAKE THIS 
OCCASION TO AGAIN EMPHASIZE THAT THIS ROOM IS BADLY CROTOCO ANO WITH¬ 
OUT SUFFICIENT WORKING SPACE IN VHICH TO HANDLE THE METAL STRIPS MANU¬ 
FACTURED THEREIN, OR FOR SUFFICIENT SPACE FOR TRUCKIfJG. O.'ING TO THIS 
CONJESTION. IT IS NECESSARY TO USE THE REAR CO’RiDOR INTO WHICH THIS 

ROOM OPENS FOR MUCH OF THE MATERIAL WHICH SHOULD PhOPtRLY BE IN LAID 
ROOM DURING lORKINC HOURS. 


Respectfully, 


Mark a. Skinner, Superintendent 


S. O. Form No. 7 ^ 

I M 


form?ii at 


^i0nal ©0rpH, #tatw Armg 


e3—0501 V. , 






5WVB GG 41TRSY 1 EXTRA PRIORITY 

WASHINGTON D C 1144AM OCTOBER 23 1934^ 


19 








.A 


US MINT 

DENVER COLORADO 

TENTATIVE PLANS EXTENSION TO DENVER MINT RECEIVED STOP WIRE LIST 
OF COIN PRESSES WITH TYPE OF COIN EACH PRODUCES STOP 

mail Sketch with dimensions of present rolling room showing machine 
layout stop making study of COTTRILL system for DENVER MINT 

WALTON C CLARK 


TECHNICAL ASSISTANT TO ASSISTANT 
DIRECTOR PROCUREMENT 


1006AM 







I 
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V- 
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